





eee we YS a 


El 


i 


say Ce 


TN wee eon Ss 














\ 
Supt jement to ENGINEERING NEWS. 
ie ST — <a — = Se 
CONTENTS. 12-14 Pump house, Fort Logan, Colo. ..11-18 
slaw: it | Peed mains, New York........ 12- : 
ICTION umping units, Mt. Kisco, N. ¥.12- 9 
consTn UCTS Specifications on File.... 201 12-15 Well, Stoughton, Wis............ 12- 9 
pia: ee Contracts Pending........... 201 12-15 -_= ping station, San Francisco, 3 
- Saree et eC ME Co cece abe se dn uaanes tunctat’ - 
Rai wane 0 ashen ale 1 4 Seatyins, matte... Nob voces penne oe 
ECW cs pvisieee SOR 5 Water system, Sultan, Wash. 
Licht and Power Plants....------"* 203  12-16°Siphon, ete. New York.......... 2. 2 
a ings ” is it She his ely eRe oa ie*Beiller oquip.. Bag 3 Rapids, Mich. a ap 
sly and Irrigation...... + 204 pe line, Buffalo, N. Y.........+ 
Water ‘Supply — Irrigation. east 12-17 Cisterns,' Fort Dade, Mina 0:3 one 12 - 9 
Sew erage oss oe cepicesse SOO | Sarke. Water pipe, Minneapolis, Minn. 12-2 
Stree ie DEM Sos cutee wees» 206 12-20 Water-works, Atlanta, Tex....... 2- 9 
Ma 10 Te Sontrects ae 207 12-21 Dam, New York................. 12- 9 
Misc GE Ss asaccecesccees 12-23 Well, Fort Sill, Okla............ 12- 9 
Foreign trac 208 12-28*Engine-room, Detroit, Mich...... 12- 2 
PROPOSALS weseseevceererscesecserers 12-29 Water supply, Philippines....... 11-18 
——— - 1 Water-works, Foley, Minn...... 11-11 
CONSTRUCTION NEWS. SEWERS. 
— 


Plans and Specifications on File. 


(* denotes that a work is advertised in 
Engineering News.) 
The following plans (P.) and Specifica- 
on file (for reference only 
oe te noted) at office of The 
Bngineering | ag Publishing Co., 
Broadway, 


See 
— Wor issue. 
1's Dredging, quay os New 
ork. yaad al 12- 9 
Ss. 
om 0 Pamig at” age (S.)11-25 


12-13 —- engine, Kansas “City, 


18 wee 
-iv rainage, 
at Equipment, gee Ox eee (8.)11-18 

R. R. =, cunaton, Cali- 

fornia ye) CeuKdseveseee -@.)11-18 
12-18 Impvts. to pier, Boston, Mass. (S.)11-25 
12-24 Tile = ldgs.), Vallejo, 

Cal. Kae seeseeess o(S.)11-25 
12-24 Building, * Washington, D. C. (8).12- 2 
12-31 Building, .(8.)12- 2 
1- 5*Floating dock, Vicksburg, Miss. 


SSSH EC OAK CeCe Cees (s.) 12-2 
1-17*Irrigation, Porto 


Porto Rico...(P. &8.)10-21 
List of Contracts Pending. 
LIGHT, HBAT AND POWER PLANTS. 
12-10 Gas and elec. fixtures, Wood- 
Bf OE a 
ee a - 
RE Lighting axtures, Ne New . York, N.Y.12- 
12-14 Trans. lines, Richmond, Va..... Se 
12-14 Street Sines yg on™ ra. 712- 2 
12-15*Power plant, Park, N. Y..12- 2 
12-15 Gas and elec, axtures, Broo reat ° 
N. Peas ea edb s bea de icescees - 
12-16 Light sys 
12-16 ee Ohio. 
12-18 Power plan 









12-20 Wiring = sa tage Be Ohio 
12-20 — pe ng Indianapolis, . 

I ‘5 bids UDA Heb SRSEES OPO Coo eTe = 
12-27 Light system, Fort Washington, 

MA. Vai sicdediaessc coves cscescs 12- 9 

BRIDGES. 
12-11 Bridge, Buckingham, Va......-.- 12- 9 
12-14 Bridge, Sibley, Mo........--.++++ 12- 9 
12-14 Bridge, Mansfield, Ohio..........11-25 
12-14 Trestle, New Saris... epmeces ” Se | 
12-15 Bridge, Buffalo, N. Y. evcveslZ- 2 
12-15 Viaduet, Tacoma, Wash. .-12- 9 
2- Lockland, Ohio 12- 2 
12-20 Bridges, Colfax, Wash. ~.12- 2 
12-28 Bridge, Hebron, Neb. 12 
1- 4*Bridge, Merced, Cal. 
1-11 Bridges, York, Neb.. 
BUILDINGS. 

12-10*Quarters, Ft. a Ala......11-11 
12-13 Schools, New ee 84 
12-14 Dormitory, etc., Waukesha, Wis..12- ¥ 
12-14 Parliament bldgs., Toronto, Ont. .12- 9 
12-15 School, Baltimore, Md..........- 12- 9 
12-15 Marble work, Washington, D. C,.12- 9 
12-15 Asylum, Salem, Kiatsiedinvon 2 


12-15* Post-office, Davenport, Ia......11-11 
12-16 Dwel . Wheeling, W. Va......11-16 
12-16 Panels, ew York......--. ae + 
12-17 Engine house, New York. 

12-17 Pl waukee, Ww 





12- 21 Platfo etc. 
12-21 Pio J 


12-22 Central Islip N.Y... .12- 2 


12-22 Alterations, Francisco, Cal. . i125 
12-24 Tile work, Valle, Cal....0++..11-25 







12-24 Bu D. G.....12 2 
12-28¢Post oO veveeeee EAB 
12-29 ete., a, Fox... 11-25 
12-30 s = ‘aney, ee age engemges y 
om wees 
1-10°Storebouse, Ft. Monroe, Va......12- 9 
1-11 Post-otfies, -office, Chester, Pa. -..1-.1g- 9 12 
1-13*Posteoffioe, Sistchester, No Hi... 12-9 
WATER-WORKS. 
12-10 Bollers, Minn......12- a 


12- 12-13 Famping"engiae **eneen City, 


SO Peete tiasncsstseesare 10-8 


+ 


12-10 Sewers, Elmwood Place, Ohio... .11- “ 
12- 10 Sewer system, East St. Louis, lil.i2- 9 
2-11 Sewer, Oklahoma City, Okla..... 12- 9 


12- ll Sewer, Ciignge, Flbis.ccccce ctv 12- 9 
12-13 Sewers, PRS, PRiicc cece cdices 12- 9 
12-13 Sewer, Carson City, Nev......... 11-25 
12-13 Sewers, Houston, Tex........... 12- 2 
12-14 Sewer, Clinton, WR ac koe ce 12- 9 
12-14 Sewers, Chicago Heights, Ill....12- 9 
12-15 Sewer bonds, Sebring, Ohio...... 11-25 
12-16 Sewers, Guthrie, Okla............ 12- 9 
12-16 Sewers, New York.............+. 12- 9 
12-17 Sewer, Louisville, Ky........... 12-2 
12-20 Sewage eg Sorin Oklahoma . 
12-21 Sewer materials, Providence, R. 1.12- 9 
12-21 Sewer system, Blackfoot, Idaho. .12- 9 
12-24*Sewer, Louisville, Ky. .......... 12- 9 
12-29 Sewer mains, Newburg, Ohio....12- 9 
12-31*Sewer, Louisville, Ky. .........- 12- 9 
1- 3 Sewer, Muskegon, Mich.......... 12- 9 
1- 5*Sewage machinery, Detroit, Mich.12- 9 


STREETS AND ROADS. 


12-10 Macadam, Phoenix, Ariz......... 12- 2 
12-10 Paving, East St. Louis, Ill...... 12- 9 
12-10 Street impvt., Dubuque, Ia...... 12- 9 
12-13 Paving, Pittsburg, Pa............ 12- 9 
12-13 Grading, etc., Cincinnati, Ohio...12- 9 
12-13 Macadam, etc., Las Cruces, N. 

DEL Netbméine ho akaca teen dines 12- 9 
12-13 Macadam, Stockton, Cal.......... 12- 9 
12-14 Paving, New York..............- 12- 9 
12-15 Paving, etc., St. Petersburg, Fla.12- 9 
12-16 Paving, New York..........+++-. 12- 9 
12-16 Road, Flemington, N. J......... 12- 2 
12-17 Paving, Shawnee, Ohio.......... 12- 2 
12-18 Pavement, Piper City, Ill........ 12- 2 
12-18 Road, Golden, Colo...... écescaees 
12-20 Grading, etc., Arlington, Va. gevcde 2 
12-20 Paving, Huntsville, Ala......... 12-2 
12-20 Street impvt., Bowling Green, ‘0. -12- 2 
12-22 Paving, etc., New York......... - 9 
12-24*Paving, sidewalks, Salt Lake 

SE errr rrr re rere 12- 9 
1- 5*Macadam, etc., Lenoir, N. C....12- 9 


1- 5*Road, Jacksonville, Wines. cssece de 0 


MISCELLANEOUS. 


12- 9 Dredging, St. Paul, Minn.......12- 9 
12-10 Pier, Fatledeiphia. ) EE 
12-18*Dredging, Wilmi m, Del......11-18 


12-13 Masonry, earthwork, National Rys. 

BR TID veces cesececnces Rese yo 
12-13 Pier, New. York, N. Y....+ee.0--12- 9 
12-13 Ditch, Hartford Otte Insects 12- ¥ 
12-14 Naval supplies, Wash., D. C....12- 9 
12-14 Dredging, Columbus, Ohio.......12-2 
12-15*Dredging, etc., ~~ Seeapee 2 
12-15 Drainage, Fremont, Neb.. esseka- 2 
12-15 Ditches, Webster City, Iowa. . ..12- 9 


12-16 Pipe fences, New York, N. ¥..12- 9 
12-16 Grass sod, New York, N. Y...... 12- 9 


12-16 Lumber, piles, New York, tet Y..12- 9 
12-18 Impvts. to Pier, Boston, -11-25 
12-18 wae. system extension, California 


Gch wbbsedceussces weesacodaene 
12-21 Cement; Providence, ee ie 9 
12-22 Dredge, Portland, Ore..........- 12- 9 
12-22*Ditch, Selina, Ohio.............. 12- 9 
12-22 Canals, Tallahassee, Fla....... -12- 9 
12-22 Fire hose, San Francisco, Cal....12- 2 
12-24*Rollers, Jacksonville, Fla........12- 9 
12-27*Lumber, Nashville, Tenn.......11-25 
12-28* e canal, Albany, N. Y.......12- 2 
12-30 Ditch, Hamburg, lowa........+.+.32- 2 
12- 31 Levee, —— BG AL rare = : 
Dredge, Usueds odes dceus 
- 4*Dredging, Michigan City, Ind. ..12- : 


i 5*Floating dock, ae Miss. .12- 2 
Dredging, quay walls, New York.12- 9 
1 17*Irrigation work, Porto ite. .<= SS 
1- - Dry dock, New York............10-21 
2- 1 (1910) Monuments, Ottawa, Ont. 10-21 


FOREIGN CONTRACTS. 
12-10 Competitive plans, Argentina....11- 4 


EXAMINATIONS. 


12-11 Bridge Designer, Albany, 

12-11 Bridge Draftsman, eee 
12-11 — Bridge Draftsman, 3 
12-14 Asst. ange ey oat 


Re is 
-11-18 


(fees =. Wash, D. C 3 
= leg * Ferre) 
burg, Pa. veesesdeeegesenesaueae 


aan a, Me Tender, Ellis Island, 
ee ce ea 
and Plumber, 


12-15 Electrician ° 
Island, Cal. eanbodstcce sheeenee 

12-15 Inspector of Hardware, St. Louis, 

i rn Bm New York, N. sa He 


CONSTRUCTION NEWS 


RAILWAYS. 
(* denotes that this work is advertised in 
Engi News.) 


ASHEVILLE & EAST TENNESSEE.—An 
extension will be built from Weaverville, N. 
C., via Stockville, a distance of seven miles, 
including two bridges. B. M. Lee, of Ashe- 
ville, N. C., is Engr. Noted on Oct. 7. 

BANGOR & AROOSTOOK.—The Fort Kent- 
St. Francis division of the Bangor & Aroos- 
took Railroad system has been formally ap- 
proved by the Railroad Commissioners and 
will open for traffic at once. The new line 
is about 17 miles in length. 

CHICAGO & NORTHWESTERN.—See item 
under South Dakota. 


CHICAGO, MILWAUKEE & PUGET 
SOUND.—See item under South Dakota. 


CLARKSDALE & MISSISSIPPI RIVER.— 
Survey has been completed, right-of-way se- 
cured and bids have been asked for con- 
structing this line which will extend from 
Clarksdale, Miss., to a point on the Missis- 
sippi River. Noted on Nov. 25. 


COAHUILA, CHIHUAHUA & NORTH- 
WESTERN.—We are officially advised that 
contracts will be let about Jan. 1, 1910, for 
building the proposed extensions from Mon- 
clova to San Blas, Jaco, Julimes and Chi- 
huahua, 360 miles. Preliminary surveys 
have been made. T. S. Abbott is Ch. Engr., 
Saltillo State of Coahuila. Noted on Nov. 4. 


COOS BAY, OREGON & IDAHO.—Francis 
H. Clarke, of Marshfield, Ore., has filed in 
the U. 8. Land Office, a plat of the first 20 
miles of survey of the Coos Bay, Oregon & 
Idaho Railroad. Survey covers the most dif- 
ficult part of the route from this side of 
Camas Valley toward Myrtle Point. The to- 
tal tunneling is 16,600 ft.; the longest tun- 
nel is 600 ft. Noted on May 6. 

DULUTH, RAINY LAKE & PACIFIC.—An 
officer of the Duluth, Winnipeg & Pacific 
writes that contracts are about to be let for 
building from Virginia, Minn., south to Du- 
luth, 74.4 miles, accurding to the “Railroad 
Age-Gazette.”” Address H. T. Hasen, room 
619, Lyceum Bldg., Duluth. 

DULUTH, WINNIPEG & PACIFIC.—Sce 
Duluth, Rainy Lake & Pacific. 

GULF & NORTHWESTERN.—Surveys are 
being made from Sterling, Colo., southeast 
to Oklahoma City, Okla., 620 miles. E. F. 
Collins is Ch. Engr., Goodland, Kan. 

IDAHO NORTHERN.—Two branch lines are 
to be contsructed in northern Idaho. One will 
extend from three miles above Enaville, 15 
miles up the Little North Fork of the Coeur 
d’Alene River, and the other will begin at 
the mouth of Beaver Creek, and extend ten 
miles into the Sunset mining district. This 
railroad now runs from Enaville, Idaho, on 
the Oregon R. R. & Navigation line, to Para- 
gon, 33 miles. E. P. Spalding is Gen. Megr., 
Wallace, Idaho. 


KINSLEY, SCOTT CITY & DENVER AIR 
LINE.—Surveys have been made, it is stated, 
to build from Andale, Kan., to a point in 
Pratt county with a branch to the Missouri 
Pacific. The line is eventually to be ex- 
tended northwest from Kinsley, Kan., to Jet- 
more, and to Scott City, thence to Denver, 
Colo. It has not been decided whether the 
tracks of the Missouri Pacific will be used 
from Wichita, Kan., to Andale, or a new line 
built between these — . Brown is 
Pres., Norton, Kan.; R. E. Edwards is Treas., 
Kinsley. 

MEXICO NORTH-WESTERN.—R. N. DUD- 
LEY, of Chihuahua, State of Chihuahua, has 
been awarded the contract for the construc- 
tion of 40 miles of new line being built by 
the Mexico Northwestern Railway Co., from 
the company’s lumber town of Madera to- 
ward Terrazas, on the Rio Grande, Sierra 
Madre & Pacific R. R., belonging to the same 
company, and work will begin at once. See 
item in issue of Nov. 11. 

MINNEAPOLIS & ST. LOUIS.—See item 
under South Dakota. 

NATIONAL RAILWAYS (of Mexico).——It 
will cost Mexican currency and 
more than two months additional time to re- 
pair the damage that was done to the lines 
of this system in the vicinity of Monterey, 

and between Monterey and Saltillo by the 
floods of last August, it is stated. This 
heavy outlay is additional to the cost of re- 
building about 60 miles of the Matamoros- 
Monterey line and a large part of the divi- 
sion between Monterey and Tampico. The 
roadbed between Monterey and Saltillo is be- 
ing completely changed for one-half the dis- 
tance or more than 30 miles. The fact that 
the old line crossed and recrossed the Santa 

Catarina canyon down which the flood came 
made it receive = brunt of the disaster. 
The new roadbed is being built around the 
mountains and high up along the ledges of 
the canyon. J. M. Reid is Ch. Engr., Mex- 
City. 


g 


PARIS & MOUNT PLEASANT.—We are of- 
ficially advised that the board of directors 
has announced a financial arrangements 
have been definite made and actual co- 
struction ~ yi me prior to Jan. 1, 1910, and 
work pushed to completion as rapidly as 
sible. The line will. extend through 
of Lamar, Red River, Franklin, and Titus 


New York, December 9, 1909. 


through Bristol, Pa., to eliminate ten grade 


crossings. A blueprint of the proposed work 
is on file at the office of Engineering News, 
New York. The present line of the Penn- 
sylvania Railroad through Bristol is on a 
heavy curve running through the center of 
the city. The proposed line will go straight 


through the western part of the city. The 
new line will be located about one-half mile 
west of the present station in Bristol. It will 
be 2% miles long, and will necessitate the 
building of about nine miles of track to pre 
pare for a four-track railroad. Nine bridges 
will be built over streets and public roads, 


one bridge will be built over the Pennsylvania 
Canal, and three over streams. To do this 
will require the grading of 550,000 cu. yds 
of earth, the building of 5,000 cu. yds. of 


arch masonry, and 12,000 cu. yds. of bridge 
masonry. All the bridges will be built of 
concrete and they will be reinforced over all 
streets to provide solid floors for tracks. 
There are at present in Bristol, Pa., ten 
grade crossings in the center of the city. 
These will be done away with on the main 
line. It is now thought that only two of 
the present four tracks will be left, and they 
will be kept in service as sidings to serve 
local industries in that section of Bristol. 
There will be no grade crossings on the new 


line. The Pennsylvaia R. R. Co. in the cont 
ten years has been eliminating grade cross- 
ings on its main line as rapidly as practicable 
and in that time, on the New York Division 


alone, 78 crossings at grade have been abol 
ished. With the crossings to be eliminated 
by the new line through Bristol, there wil! 
have been removed since Jan. 1, 1900, on 


the New York Division a total of 88 grade 
crossings. The majority of the crossings re- 
maining are over country roads in sparsely 
settled sections, where the travel is inconsid 
erable, 


SALEM, FALLS CITY & WESTERN.—S. 
B. Taylor, Ch. Engr., Dallas, Ore., advises 
regarding the item concerning this railway in 
the issue of Nov. 18, that this railway was 
built from Dallas, Ore., west to Falls City and 
Black Rock, a distance of 13 miles, in 1902-3. 
During the past year it has been exje nded 
east to Salem, a distance of 14 miles. The 
line is to be extended west from the pres- 
ent western terminal, Black Rock, to Siletz 
Bay, about 35 miles. Preliminary surveys 
are made for the entire distance and the 
line has been located for the first seven miles. 
No construction work will be undertaken un- 
til next spring. All constructicn work in the 
past has been done by the company’s forces 
under the direction of the engineering de- 
partment and the extension probably wil! be 
done the same way. 


SOUTH DAKOTA.—Samuel H. Lea, State 
Engr., Pierre, 8. Dak., advises us that the 
following work is proposed in South Dakota: 

Chicago, Milwaukee & Puget Sound Ry.— 
Two lines under construction west of Mis- 
souri River in Corson, Dewey, Armetrong, 
Schnasse and Meade Counties; aggregating 
about 155 miles. 

Chicago & Northwestern Ry.--The fol- 
lowing extensions: James River Valley & 
Northwestern from Blunt, S. Dak., north to 
Gettysburg, with a branch from Oneida east 
to Hitchcock, in all 125.5 miles of road; 
Belle Fourche Valley R. R., from Belle 
Fourche easterly and southeasterly to a 
connection with the Pierre, Rapid City & 
Northwestern, a distance of 85 miles. Sur- 
veys have been completed between Belle 
Fourche and the eastern portion of Meade 
County, but the route has not been deter- 
mined east from Meade County. Surveys are 
now being made for this portion. An exten- 
sion from Dallas westerly through Tripp 
County, a distance of 39.12 miles, An ex- 
tension from Iroquois to Doland, a distance 
of about 37 miles. 

Surveys have been made for the following 
lines: Minneapolis & St. Louis R. R., west 
from LeBeau along the vailey of Moreau 
River. From Aberdeen to Pierre along the 
route surveyed and graded about 20 years 
ago. This old grade is under option until 
July 1, 1910, to the M. & St. L. R. R. 

An electric railroad from Sioux City, lowa, 
to Bijou Hills, 8. Dak. An electric railroad 
from Sioux Falls, S. Dak., to Brookings. Also 
an electric railroad from Sioux Falls to 
Bridgewater. 

A revised railroad map of South Dakota, 
on which are shown the proposed new lines of 
railroad, is on file at the office of Engineer- 
ing News, New York. Mr. Lea states that 
“there will undoubtedly be considerable ac- 
tivity in railroad construction during the 
coming year. There are short extensions pro- 
posed, but o—_ are not shown on the rail- 
road map for the reason that , Surveys have 
not yet m started on same.” 


ELECTRIC RAILWAYS. 


RUTLAND, VT.—-The Rutland Ry., Light 
& Power Co. will make a survey from Cas- 
tleton to Poultney for an extension. The 
Powers & Mansfield Co., Troy, N. Y., will 
have charge of the engineering work, and 
will prepare plans of the levels anc grades 
of the road. As soon as the proposed line 
is agreed upon, the company will take meas- 
ures to secure the right-of-way to go on 
with the work of building. J. Loftus is Ch. 
Engr., 28 Center St., Rutland. 


WHITE PLAINS, N. Y.--The eg York, 
New Haven & Hartford R. R. Co. has flied 
with the County Clerk of Westchester County 
a certificate of ———- of the West- 


hester Railroad Co., capitalized at $1000, 
000. The New York, New —— Se 
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Ry. in foreclosure proceedings brought by 
the Knickerbocker Trust Company, as trus- 
tee of the trolley company. The route of the 
new road will be the same. The Directors 
are Richard Sutro, William Greenough, John 
G. Parker, New Haven, Conn.; Charles M. 
Sheafer, Jr., William L. Barnett, John L. 
Anderson, Augustus 8S. May, New Haven; 
Frank E. Hall and Edward O. Brown. Noted 
on Noy. 11 and Oct. 14. 

BROOKLYN, N. Y.—Plans, representing an 
approximate expenditure of $50,000,000, are 
under consideration by the Brooklyn Rapid 
Transit Co., which are to be submitted to 
the Public Service Commission, First Dis- 
trict, according to the Brooklyn “Eagle.” 
Briefly stated, the comprehensive develop- 
ment scheme proposed by the B. R. T. is as 
follows: (1) To equip and operate the 
Fourth Ave. subway. (2) To extend its 
Fifth Ave. elevated line, as an elevated 
road, to Fort Hamilton. (8) To elevate its 
West End line from Coney Island to 18th 
Ave., and to depress the tracks from that 
point north to 43d St., where they will run 
into the Fourth Ave. subway. (4) To ele- 
vate its Sea Beach road from Coney Island 
to the point where it joins the West End 
line. (5) To elevate its Culver line for its 
entire length, (6) To extend its Brighton 
Beach divisidn, as.already announced, by 
subway to Flatbush Ave. and Fulton St., and 
thence via the Fourth Ave. subway, the 
Manhattan bridge and the Canal St. subway 
in Manhattan, to a loop at the North River. 
(7) To third-track its Fulton St. line. (8) 
To third-track its Lexington Ave. line. (9) 
To third-track its Broadway line. (10) To 
make various extensions to its elevated sys- 
tem in the Eastern District with a view to 
furnishing the East New York and Ridge- 
wood sections with a much better transporta- 
tion service than now exists. J. F. Calder- 
wood is Gen. Mgr.; W. S. Menden is Asst. 
Gen. Mgr. and Ch. Engr., 85 Clinton St., 
Brooklyn. 

NEWARK, N. J.—The Pennsylvania R. R. 
Co. has filed plans for an electric branch 
line from Park Pl., Newark, N. J., to Harri- 
son, N. J., with the Secretary of State at 
Trenton, N. J. The plans include the elec- 
trification of the existing line between Har- 
rison and Jersey City. The railroad com- 
pany will also erect a new station at Park 
Pl. and Saybrook Pl., Newark. The plans 
for the station have not yet been completed. 
The present main line station at Market St. 
will. be continued in active operation. The 
new line will furnish direct electric train 
service between Newark and the Hudson Ter- 
minal Building in Manhattan. Passengers 
ean also transfer at the new station in Har- 
rison for the new Pennsylvania Station, at 
Seventh Ave. and 33d St., Manhattan Boro., 
New York, and points on the Long Island 
Railroad. Through trains for the Seventh 
Ave. station will stop at Harrison to allow 
passengers for points in lower New York to 
take trains for the Hudson Terminal. 

SLIPPERY ROCK, PA.—The Slippery Rock 
& Grove City St. Ry. Co. is ready to begin 
construction on its proposed line which is to 
connect Slippery Rock and Grove City, as 
noted on Oct. 21. The line will be nine 
miles long. H. B. Groves, of Butler, Pa., is 
Engr. 

McKEESPORT, PA.—The McKeesport Beit 
Line St. Ry. Co. has been chartered to 
build a 2-mile street railway around Mc- 
Keesport. Capital stock, $12,000. Directors: 
S$. D. Foster, Pres.; D. A. Foster, A. D. 
Foster and W. E. Hartman. 

PIEDMONT, W. VA.—J. P. J. O’Brien, of 
Wheeling, W. Va., is reported to be nego- 
tiating to secure the franchise to build a 
trolley line from Piedmont to Bloomington, 
Md. The franchise, which has been granted 
Wheeling parties, expires Dec. 15. No effort 
toward building the line, which would pass 
through Luke, Md., and Beryl, W. Va., has 
been made. Mr. O’Brien agrees for his cli- 
enis to give $5,000 bond to complete the line 
within one year and to pay $200 a year for 
the franchise. Two bridges would have to 
be built over the North Branch of the Po- 
tomac River, one crossing the tracks of the 
Western Maryland R. R. and the bridge be- 
tween Piedmont and Luke would have to be 
rebuilt. 

MEMPHIS, TENN.—We are officially in- 
formed that the Tennessee Traction Co. will 
make surveys soon for its proposed railway 
from Memphis to Jackson and Nashville, a 
distance of 210 miles. Right-of-way is partly 
obtained. Geo. BE. Bushnell is Gen. Mgr. and 
Ch, Engr., Memphis. Noted on Nov. 11. 

JANESVILLE, WIS.—The Janesville St. 
Ry. has been sold to a syndicate of New 
York capitalists. Extensions probably will 
be constructed. Wm. Murphy, Janesville, is 
Gen. Mer. 

IOWA CITY, IOWA.—The Iowa City, Ot- 
tumwa & Southeastern Blectric Ry. Co. has 
been incorporated in South Dakota to buildan 
electric railway from lowa City to Ottumwa, 
lowa, a distance of 80 miles. The new com- 
pany has nominal headquarters at Pierre, 5S. 
Dak., with a business office in Iowa City. 
Capital stock, $2,500,000. Incorporators: 8. 
J. Smith, Roscoe Wilson and Frank Farmer, 
of Iowa City, and G. P. Peterson, Pierre, 
Dak. Noted on Nov. 25. 

The Iowa City Elec. Co. plans to build a 
4-mile line in this city. S..A. Swisher is 
Pres.; J. O. Schultze, Vice-Pres. and Mgr. ; 
D. A. Reese, Secy.; Lovall Swisher, Treas. 

DAVENPORT, IOWA.—The stockholders of 
the Davenport & Manchester Interurban Ry. 
Co. will hold a special meeting at Monticello 
to increase the capital stock to $650,000. The 
company proposes to build an electric rail- 
way between Davenport and Manchester, as 
noted on Oct. 

FORT DODGE, IOWA.—The CONSOLI- 
DATED TRAMWAY CO., Roanoke, Va., has 
been awarded a contract for building 1% 
miles of aerial tramway across the Des 
Moines River for the Plymouth Clay Prod- 
ucts Co. 

MANKATO, MINN.—J. D. Browning, of 
Spirit Lake, Iowa, and B. C. Wooley, of 
Sioux City, Iowa, with headquarters in the 


National Citizens’ Bank Bildg., Mankato, 
have prepared plans for the pro; 
railway between Mankato and 
Minneapolis. 

PIERRE, 8S. DAK.—See “South Dakota” 
item under Railways. 


JEFFERSON CITY, MO.—We are officially 
advised that the contract for the construction 
of the interurban line of the North Missouri 
Central Railway Co., from Jefferson City, 
via Columbia, to Mexico, Mo., has been 
awarded to the M. A. TALBOTT CO., Balti- 
more, Md. Contracts for material and sup- 
plies are now being let and active work will 
begin as soon as the weather permits. The 
line will be 60 miles long. The headquar- 
ters of the company are at St. Louis, Mo., 
in the National Bank of Commerce Bldg. 

SAN ANTONIO, TEX.—The Metropolitan 
Steam & Electric Railway Co. has nm in- 
corporated in Delaware to build electric rail- 
ways connecting San Antonio, New Brauns- 
fels, Seguin, Lockhart, Gonzales and Austin, 
80 miles. John G. Marmion, of San Antonio, 
Tex., is Pres.; E. L. Squire, of Wilmington, 
Del., Vice-Pres.; M. Kaufman, Secy. and 
Treas., Yorktown, Tex. Charles H. Russell 
is Engr., San Antonio. Ultimately the line 
om be extended from Austin to Houston, 

ex. 


DALLAS, TEX.—Preliminary organization 
has been effected to incorporate the East 
Texas Traction Co., which will build an in- 
terurban railroad from Dallas to Terrell, 
Tex. The following trustees were chosen: 
W. H. Gaston, R. H. Stewart and Alexander 
Sanger, of Dallas; Thomas Layden, of For- 
ney, and W. P. Allen, of Terrell, Tex. 
Schuyler Marshall was elected Pres. and C. 
L. Wakefield Secy. 


OKLAHOMA CITY, OKLA.—Contract has 
been awarded to J. R. ALLEY, of Oklahoma 
City, for a 10-mile extension of the Okla- 
homa City & Suburban Ry. from Capitol Hill 
to Moore, Okla., it is stated. This line was 
noted fully on Nov. 18. 

The Citizens’ Traction Co., noted last week, 
is a consolidation of the Oklahoma Inter- 
urban Co. and the line being constructed by 
the Oklahoma City Land & Development Co. 
About seven miles are completed and in oper- 
ation, and an additional four miles are under 
construction. The railway now in operation 
and that under construction is to be oper- 
ated as a city and suburban system and also 
terminus of an interurban line between Okla- 
homa City and Shawnee. Power is being 
rented from the Oklahoma City Gas & Blec- 
tric Co. Capital stock, authorized and is- 
sued, $300,000; bonds authorized, $175,000. 
L. E. Patterson is Pres.; J. F. Winans, Secy. 
and Treas.; Alfred Hare, Gen. Mgr. and 
Purchasing Agent. 

EUREKA, CAL.—See item under Manufac- 
turing Plants. 


SACRAMENTO, CAL.—The Vailejo & 
Northern R. R. Co. is the successor, it is 
announced, to the Vallejo & Northern Elec. 
Ry. Co., noted last week. The ome | will 
build from Sacramento to Woodland, Davis, 
Suisun, Vacaville, Fairfield, Dixon, Winters 
and Vallejo, at which point steamboat con- 
nection will be made for San Francisco. The 
line will be 110 miles in length. The over- 
head trolley will be installed on the city 
lines and the third rail will be used on the 
interurban lines. Capital stock authorized, 
$2,500,000. T. T. C. Gregory, 
Pres. and Gen. Mgr.; W. R. Madden, Fair- 
field, Vice-Pres.; Wm. Pierce, Suisun, Secy. ; 
E. D. Holly, Suisun, Treas. 
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LIGHT AND POWER PLANTS. 


PORTLAND, ME.—The Ram Island Power 
Co. has been organized to furnish electricity 
for lamps, heat and motcrs in Lewiston, Au- 
burn, Minot, Greene, Turner, Leeds, Liver- 
more, East Livermore and Jay, with a capi- 
tal of $100,000. Roscoe T. Holt, of Portland, 
is Pres.; John H, Ridge, of Portland, is 
Treas. 

CONCORD, N. H.—The Board of Directors 
of the Concord & Montreal R. R. Co. have 
voted to authorize the president to petition 
the State Railroad Commissioners for per- 
mission to sell 2,500 shares of its stock to 
pay for and improve the electric light plant 
acquired in Franklin. 


NEW YORK, N. Y.—Bids will be received 
by the Department of Public Charities, New 
York, Robert W. Hebberd, Commissioner, 
until Dec. 13, for the lighting fixtures and 
all other work in connection therewith, for a 
hospital pavilion, New York City Heme for 
the Aged and Infirm, Blackwells Island. 
Raymond F. Almirall is Arch., 51 Chambers 
St., New York. 

BROOKLYN, N. Y.—Bids will be received 
by Bird S. Coler, Boro. Pres., until Dec. 15, 
for furnishing material and installing gas 
and electric fixtures for the public bath, 
Fourth Ave. and President St., Brooklyn. 

WILLARD, N. Y.—Contract for the instal- 
lation Gf an engine and generator in the 
Willard State Hospital has been awarded to 
GEORGE SYKES, 1123 Broadway, New 
York, at $3,440. 

ISLIP, N. ¥.—The Islip Electric Light Co. 
has been incorporated by William H. Mof- 
fitt, Frank Creamer and John H. Vail, all 
of Islip, N. Y., with a capital of $20,000, for 
the purpose of furnishing electricity for 
lamps, heat and motors. 

MOUNT KISCO, N. Y.—See 
Water Supply—Irrigation. 

*ORANGE, N. J.—The Common Council 
on Nov. 22 awarded contract for the mu- 
nicipal lighting plant and system, bids open- 
ed on Nov. 8, to STORMS & CO., of Newark, 
at $87,639, without the underground dis- 
tributing system in Main St. The Street 
Committee recommended that this addi- 
tional expense would be unwarranted. Runyan 
& Carey are Engrs., 112 Market St., New- 
ark. 

WOODVILLE, PA.—Bids will be received 
until Dec. 10 by R. J. Cunningham, County 
Controller, Pittsburg, for the gas and elec- 

dormitory 


item under 


tric fixtures for men’s and build- 


Fairfield, is _ 


ings 1, 2 and 3 of administration group, 
Allegheny County Home; also tunnel, sewer 
and water lines connecting all buildings. 

NEW CASTLE, DEL.—The American Pow- 
er Co. has lied for a franchise to erect 
transmission lines from New Castle to Rog- 
ers’ Corner, to Clarke’s Corner, and to Dela- 
ware City for the distribution cf electricity 
for lamps, heat and motors in Delaware 
City, Fort Du Pont and to residents along 
the route. 

FORT WASHINGTON, MD.—Bids will be 
received by Capt. 
ing Q. M. U. 8. 

Washington, D. C., Dec. 27, 
construction of an electric lighting 
here. 

RICHMOND, VA.—The Finance Commit- 
tee has recommended to the Council an ap- 
propriation of $65,000 for the construction of 
the distributing system in connection with 
the new electric light plant. This appropria- 
tion is in addition to the bond issue of 7 
000 provided for the erection of the plant 
and for the installation of water pumps at 
the new pump house. Total gs tg 
for the plant and water pumps, $415,000. 

NEW MARTINSVILLE, W. VA.—The New 
Martinsville Blectric Light, Heat & Power 
Co., R. E. Hall, Supt. and Ch. Engr., has 
been granted franchise to furnish electricity 
for lamps in Brooklyn Junction. Service is 
expected to be ready by Jan. 1, 1910. 

FRANKLIN, N. C.—Preparations are be- 
ing made by Henry O. Cozad for the con- 
struction of an electric light plant. A dam 
is being built across Cartoogechaye Creek to 
develop from 200 to 300 HP. 

BEAUFORT, 8S. C.—The proposed electric 
light plant to be constructed here will cost 
$18,000. R. A. Long and W. F. Marscher, of 
Beaufort, are Engrs. 

SENOIA, GA.—W. B. Baggarly, H. L. 
Ware, A. O. Baggarly, J. A. McKnight and 
others are organizing a company here to es- 
tablish and operate an electric light plant. 
They will petition the City Council for a 
franchise. 

MARIANNA, FLA.—The proposition to is- 
sue $10,000 of bonds for consolidation and 
improvement of the electric light plant and 
water-works system will be submitted to 
popular vote. 

LAKELAND, FLA.—On Nov. 22 the citi- 
zens voted to issue $65,000 of bonds for the 
construction of a new electric light plant 
and extensions to the water-works system. 

PARIS, KY.—The Paris Blectric Co., 8. L. 
Allen, Purchasing Agt., proposes to make 
extensions to its present lighting plant, to 
include boilers, engines, generators, feed- 
pity heaters, pumps, etc. Estimated cost, 

FRANKFORT, KY.—Bids were opened on 
Noy. 17 by the Board of Regents, ntucky 
Normal and Industrial Institute, care of 
Anderson & Frankel, Engrs., Lexington, for 
heating and lighting the Trades and Audi- 
torium Buildings on the campus. Contracts 
have been awarded as follows: Heating 
plant, consisting of boiler room equipment, 
and the heating wy and radiation, etc., tg 
A. J. ANDERSON & Co., engine, generator, 
switchboard and electric wiring and fixtures, 
ete., to HARRY I. WOOD; lighting of the 
campus to MARINE ELECTRIC Co. 

COSHOCTON, OHIO.—Preparations are be- 
ing made by the Coshocton Light & Heating 
Co., F. H. Smythe, Ch. Blecn., for the in- 
stallation of two new cS units, with 
a combined rating of 1,200 HP., together 
with equipment for auxiliary power plant. 

COLUMBUS, OHIO.—Plans submitted by 
Samuel Hannaford, Aych., for heating and 
electrical work and for boilers for the power 
plant of the contagious group of the new 
city hospital in Burnett Ave., have been 
approved. Bids for installing the power 
plant will be as soon. The plant will 
furnish electricity for lamps and motors and 
heat for all buildings at the hospital. 

INDIANAPOLIS, IND.—Bids will be re- 
ceived until Dec. 20 by the Board of Public 
Works for furnishing and hanging complete 
all electric lighting or gas lighting fixtures 
in the new City 

INTERNATIONAL FALLS, MINN.—We 
are officially advised that the MINNEAPO- 
LIS STEEL & MACHINERY CO., Minne- 
apolis, Minn., have just completed furnish- 
ing and erecting the steel work for 
water power development and paper mill at 
International Falls, for the Minnesota & 
Ontario Power Co., requiring in all about 
2,500 tons of steel. This work included pow- 
er house on both the Canadian and Ameri- 
can sides of the Rainy River, and boiler 
house and pulp and paper mill on the 
American side. The pulp and paper mill 
includes the following connected buildings : 
Digester house, mixing room, screen room, 
machine room and finishing room. This 
company is also building for this plant a 
200,000-gallon steel water tank on 125-ft. 
tower, pulp tank 48 ft. high, 45 ft. diameter 
and two 33 ft. diameter 33 ft. high chip 
tanks which go on top of the digester house. 

MARION, KAN.—Bids will be received by 
the City Clerk until Dec. 16 for furnishing 
material and labor for the construction of 
an electric lighting and water-works system. 

HETTINGER, N. DAK.—C. A. Meyer, of 
Clarkfield, Minn., is contemplating the in- 
stallation of an electric light plant here. 

CONRAD, MONT.—Plans are being pre- 
pared by C. T. Sacker and C. D. Flaherty, 
Engr., Livingston, Mont., for an electric 
lighting and water-works system. 

MARYVILLE, MO.—Plans are being made 
tc enlarge the power plant of the Maryville 
Electric Light & Power Co., Charles Wirtz, 
Ch. Elecn., for increased demands upon it. 
A new 200-HP. engine has been purchased 
and will soon be installed and the old boil- 
ers will be replaced with ones of greater 
steam capacity. 


SPRINGFIELD, MO.—Plans are being 
made by the Springfield Gas & Blectric Co. 
to extend its service to surrounding districts. 
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The company will erect power 
producer plants in a number 
franchises have been secyre, 
ably will ultimately be cony. 
stations supplied from a lar: 
erating power plant. H. J. ¢ 

COLUMBIA, MO.—Plans ar, 
ered for extensions to the my 
light plant and water-works 
plans are prepared an elect, 
to vote on the proposition to 
pay for improvements. John 
City Clk. 

GREENVILLE, TEX.—We ar. 
vised that the WEBER-DUL.. 
Houston, Tex., David M. Duile: 

., has awarded cont: 
foundstions and installing mac, 
light and power plant for the c; 
chinery will be furnished by 
CHALMERS CO., Milwaukee, \ 

DENVER, COLO.—The Denvye) 
way Co. will install an additio 
unit in its plant at 14th anda | 
Platte River. An addition will 
to the power house, making it | 
to accommodate several more y: 
ed. John Evans is Ch. Engr. 

PUEBLO, COLO.—Plans are }x 
by the Pueblo & San Luis Va) 
Ry. Co. for the construction o;{ 
power plant to furnish electric; 
ating its railway and to driv« 
pumps for both irrigation and a: 
poses. The company is conside: 
Stallation of gas engines to driv: 

BAKER, WASH.—The Baker p 
& Light Co. has filed notice of a; 
of water rights of the Baker Ri, 
cu. ft, per second. The company 
erect a power station in or a: 
crete to supply electricity to t) 
along Baker River. 

LEAVENWORTH, WASH.—Pla: 
ing prepared by the Great Norther 
for the construction of a large el 
plant in the Lake Chelan country, 
about 80,000 HP. in connection w 
ping the western division of the ; 
be operated by electricity. Th. 
plant is to be supplemented by t! 
Leavenworth station, which has a 
of 12,000 HP., utilized for hauling 
through the Cascade Mountain tu 
L. Beaulieu is Resident Engr., Sea 

SEATTLE, WASH.—Contracts ba\ 
awarded by the Board of Public W 
follows: 18th Ave. and other streets, ¢|uster 
lighting system: Conduits and generators 
to C. F. McDONALD, at $15,029; polcs an 
glassware, to OLYMPIC FOUNDRY co 
ERighth St., South, and Plummer St., Sea:t\ 
at $2,902. : 

EUREKA, CAL.—See item under Manufac- 
turing Plants. 

HAYWARDS, CAL.—D. U. Teffelmier, for 
the United Power Co., has filed a petition 
with the Board of Trustees for a franchise 
for the erection and maintenance of trans- 
mission lines throughout the city. The com- 
pany has applied to the Board of Supervis- 
ors and to the Trustees of San Leandro for a 
franchise. 

SACRAMENTO, CAL.—Bids will be re- 
ceived by M. J. Desmond, City Clik, until 
Dec. 13 for lighting streets and departments 
of the city for one year from Dec. 31 

LOS ANGELES, CAL.—The U. S. Reclama- 
tion Service, Los Angeles, has opened bids 
fcr six transformers for use in substations 
on the Salt River project in Arizona. Con- 
tract has been awarded to the WAGNER 
ELECTRIC MFG. CO., Frisco Bldg., St. 
Louis, Mo. 

TEHACHAPI, CAL.—S. A. Barrett, of Los 
Angeles, Cal., is planning to establish an 
electric lighting system at Tehachapi. It 
is proposed to secure power from the Kern 
River Power Co. If this plan does not go 
through a power plant will be built. 

GOLDFIELD, NEV.—The New Bonnie 
Clare Mining Co. has awarded contract to 
the NEVADA-CALIFORNIA POWER CO. 
for electricity to operate its mill at Bonnie 
Clare. Transmission line will be extended 
at once. 


GRANGEVILLE, IDAHO.—J. F. Corner, 
442 Payton Block, Spokane, Wash., is sec- 
retary and R. J. Zell, 1718 Post Si., Spo- 

e, is engineer for the proposed 
power plant to be constructed on Snake and 
Salmon Rivers. Estimated cost, about $2,- 
750,000. Noted on Nov. 11. 

WOODSTOCK, ONT.—The Water and Light 
Commissioners have awarded the CANAD- 
IAN GENERAL ELECTRIC CO., Toronto, at 
$25,000, contract for supplying the necessary 
electrical equipment in order that the city 
may make use of Niagara power under its 
contract with the Hydro Electric Power 
Commission. The equipment will include a 
5-panel switchboard, with instrume: and 
regulators, three 300-KW. transformers; ‘wo 
1,500-gallon per minute turbine pumps. each 
driven by a 175-HP. induction motor, and 
one 500-HP. motor to drive the presen’ gen- 
erator, 


LONDON, ONT.—The contract of the Lon- 
don Electric Light Co. for lightin: the 
streets expires on Nov. 30. The company 
has offered to renew the contract ‘.' an- 
other year, pending the completion .{ the 
city’s distributing plant, to light the ~‘reets 
with N power at 23 cts. per laup per 
night. If a contract for a shorter period 
is desired the company will submit a siding 
scale of rates. There are now 34. street 
lamps in use, and the hydro-electric power 
is promised and next reaiy for 
delivery in London = the sprivg. , 
special meeting of the uncil will be bel 
to ecnsider the question. The amou'' paid 
to the London Electric Co. for street - ghting 
for lasteyear Was $28,146. A. O. liunt 8 
Supt. and Elecn. 


LACOMBE, ALTA.—The Counc:! bas 
egg SM sybesae for an er Bares 
plant power house or ¢ 
pairs to the dam. Cost, abgut $4.0). The 
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ors 
ware, ont., has the contract for steam 
t. 

MEX.—The gy ~ Portland 
mph Kansas Ci =i ot ape 
Ceomract «| tbe ALLIS HALMERS CO. of 
on Wis., for induction pare and 
Milwere> for 18 plant at Hidalgo, as fol- 
ee. 150-HP. motors of special design 
ing) tube mills; two 150-HP. motors 
for ar"; to line shafts; two 110-HP. mo- 
to be >’ “alverizers; three smaller belted 
tomore, ond ome complete 20-HP. single- 
drum 5 

BRIDGES. 
¢ gencies that this work is advertised in 
. Engineering News.) 
NASHUA, H.—The Council has passed 


on Me for the construction 


*t 2 yudson bridge. 

aTHOL, MASS—The CANTON BRIDGE 
co, Caaton, Ohio, has been awarded con- 
tract $8,000, for constructing a 108-ft. 

reh bridge over Exchange St., having three 
poston ; ft. long, two piers, "S-ft. at base, 
ye at top, abutments, 5-ft. at base, 4-ft. 
“t top. conerete flooring; roadway, 38-ft. 
wide, 1.-ft. walks. Winfield W. Woodward 
ig Engr.. Athol. Bids were opened on Nov. 
99, Noted on Nov. 

ROCHESTER, N Y¥.—A new bridge may be 
puilt bere across the River at Central Ave. 
Estimated cost, $150,000. Edwin H. Fisher is 
City Exugr. 

MEAL \ VILLE, PA. rape oaaty and Mead- 

ou Co., J. S. EB. Key, Engr., 
have decided, it is reported, to construct a 
steel single- span bridge over French Creek 
at Mead Ave. Estimated cost, about $30,000. 


WAS! ye D. C.—MARTIN McNAM- 
ARA, 608 A St. S. E., Washington, has se- 
cured con pH ‘to construct an iron bridge, 
2-span, 200 ft. long and 45-ft. wide, over 
the causeway on line of Hume Ave. 

BUC KINGHAM, VA.—Bids will be received 
until Dec. 11 by P. St. J. Wilson, State 
Highway Comr., Richmond, for constructing 
a steel bridge over Slate River, in Bucking- 
ham County, 

DANVILLE, VA.-—-The city is considering 
an issuance of $100,000 of bonds for the 
construction of a elgg 4, and improving West 
Main and Worsham 

BENWOOD, W. VA.—The Bellaire, Ben- 
wood & Wheeling Bridge Co. has been in- 
corporated. The company will build a bridge 
across the Ohio River from Benwood to Bel- 
laire, Ohio. Estimated cost, $700,000. 

ANDERSON, 8. ey Charleston & 
Western Carolina Ry Augusta, Ga., 
has awarded to the buouNrx BRIDGE Co., 
Philadelphia, Pa., contract for construction 
of two bridges on what is known as the 
Anderson Branch, one crossing Rocky River 
and the other Little River. The steel work 
is to consist of one span each. Total cost, 
about $20,000, 

COLUMBIA, S, C.—The Seaboard Air Line 
Ry. will spend about $500,000 on the con- 
struction of the proposed Lincoln St. viaduct, 
which will extend 4,900 ft. from Senate St. 
to a point about 50 it. outside of city limits, 
where work will be continued with fill about 
2,500 ft. long, clearance, 100 ft. The super- 
structure will be of steel, requiring 5,260 
tons. Cost, about $350,000. The foundations 
will be of concrete, requiring 50 cars of 


cement and 5,500 yds. of concrete. Cost, 
about $40,000. Estima’ cost of earth 
filling, $75,000. ALSOP & £PIERCE, 


Newport News, Va., have contract for foun- 
dations, and will soon begin work. PENN- 
SYLVANIA STEEL CO., Girard Trust Bldg., 
Philadelphia, Pa., has contract for super- 
structure. J. B, McClain, Washington, Pa., 
is Resident Superv. Engr. Noted on Nov. 25. 

WEST END, ALA. (Montgomery post-of- 
fice), ALA.—The city has voted $6,500 of 
bonds for the construction of concrete bridges 
and culverts. 

NEW ORLEANS, LA.—The Penn Bridge 
Co., Beaver Falls, Pa., has submitted the 
lowest bid to the city for the erection of a 
bridge over the New Basin Canal at Galvez 
St. at $14,980. 

CLEVELAND, OHIO.-—-The Board of Public 
Service has let contract to the WILLIAM 
KUPPER CONSTRUCTION CO., American 
Trust Bldg., Cleveland, at $38,545, for grade 
pgp and raising bridge, at West 25th 

and Walworth Run. Robert Hoffman is 


city Engr. F. D. Richards is Designing 
ngr. 
DAYTON, OHIO.—The City Council has 


passed a resolution instructing the City En- 
gineer to prepare plans and estimates for a 
concrete or steel bridge over the Mad River 
at Keowee 

*CINCINNATI, OHIO.—We are officially 
advised that bids were received as follows 
on Dee. 6 the Board and Director of 
Public Works for superstructure and sub- 
struct ure work of lift bridge at Mohawk 
Pl. over the Miami and Erie Canal in con- 
hection with the ma ata of the adjoin- 
ing streets J. Brackett, 
First National Bank Bldg., aCincinnatt, $41,- 
000 ; Graniger & Co. York Bridge 
sicher cet (peeiOOs ‘The Capttel Goa- 

tio uggery um 

Ohio, $41,500.” John T. Wenner is Clk. 

CLINTON, ILIL.—WILLIAM H. 
Freeport, Ti., has been Cob nd oe contract 
for < structing a large bridge here. 
WYOMING, agg gg DRINNIN of 

Clinton, 


+r Clinton Bridge & Iron Works, 
owa, has awarded contract for the 
cons ruction of a bridge in Hallock Town- 
ship. Peoria County, across Senach 
- <. at $3,795, for constructing a 135- 
’ span in Mill : , across 
‘ver, north and west of Laura. 


ni 
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DENISON, IOWA.—The Board of Supervis- 
ors of Crawford County on Nov. “10 awarded 
contract for constructing steel wooden 
bee ga throughout oe county jo Ha 1910 

M. LANNA, of Harlan, Iowa. 

HEBRON, NEB.—Bids will be received by 
J. ©. Strain, Clk. Bd. of Comrs. of Thayer 
County, until noon, Dec. 28, for the con- 
struction of a bridge. 

YORK, NEB.—Bids will be received by W. 
A. Miller, Clk. York County, until noon, 
Jan. 11, for the construction of steel and 
wooden bridges that may be built in the 
county for the year 1910. 

ABERDEEN, 8S. DAK.—The 
County Commissioners has awarded the 
following contracts: A. Y. BAYNE & CO., 
202 Commercial Bidg., Minneapolis, Minn., 
at oe. for constructing two bridges and 
cemen wings in Brown County; CENTRAL 
STATES BRIDGE CO., 601 Beecher St., In- 
dianapolis, Ind., at $6,936, for the construc- 
tion of two steel bridges and cement wings 
i Brown County. Bids were opened on Nov. 


Board of 


SIBLEY, MO.—Bids will be received by the 
Board of Commissioners of Jackson County, 
Kansas City, until Dec. 14 for two 24-ft 
steel spans, with stone abutments, three 
miles west of Sibley. R. T. Proctor is 
County Engr., Kansas City. 

KANSAS CITY, MO.—The Board of Park 
Commissioners, W. H. Dunn, Engr. and 
Supt., is having plans prepared by Ira Hed- 
rick, "Consulting Engr., Keith & Perry Bldg., 
for reinforced concrete bridges, Venetian 
styles, in Swope Park. F. P. Gossett is we. 

The Missouri, Oklahoma & Gulf R. R. Co 
has awarded contracts for constructing a 
5-span steel bridge over Red River, ioe 
as follows: Superstructure, KAHNM « 
McMURRAY, Sharp Bldg., Kansas “city: 
substructure, WISCONSIN BRIDGE & IRON 
Co., 1127 Monadnock Bidg., Chicago. Ira 
Hedrick is Engr., Keith & Perry Bldg. - 

FORT WORTH, TEX.—The Fort Worth 
Stockyards Co. wiil construct a bridge across 
Marine Creek, to be of reinforced concrete 
and brick, two arches of 45 ft. each, half cir- 
cle bottom of concrete. 

NEW BRAUNSFELS, TEX.—The Comal 
County Commissioners will construct a low 
concrete bridge across the Guadalupe River 
at Guene’s Crossing. 

BEEVILLE, TEX.—Bee County will con- 
struct a steel bridge over Aransas Creek, 
for which bids are asked. Dan Troy is 
County Clk. 

DALLAS, TEX.—Eight bids were submit- 
ted to the Board of Municipal Commission- 
ers on Nov. 26, for erecting the concrete 
bridge over Turtle Creek on Cedar Springs 
St. The bridge is to be 125 to 150 ft. long, 
50 ft. wide and at least 17 ft. in the clear for 
the creek. The bids were: For the con- 
struction of the concrete bridge, steel rein- 
forced, with necessary fill, excavation, stone 
and materials, with railing of iron: D. T. 
Johnson, Kansas City, Mo., $8,986; R. O. 
Miracle, 3035 Irvin ve., South, Minneap- 
olis, Minn., $13,645; William T. Wesch, 
Dallas $8,900; Weber-Duller Co., Houston, 

$14,000; Austin Bros., Dallas, $9,611; Bali 
on Co., Dallas and St. Louis, Mo., 

7,500; F. H. Lancashire, Dallas, $10,959 ; 
Topeka Bridge Co., Topeka, Kan., $9,750. 

ATOKA OKLA.—The Pittsburg County 
Commissioners have let contract for a large 
bridge at Breeden, over Gaines Creek. Con- 
tract was awarded to the KANSAS CITY 
gama Co., 1108 E 15th St., Kansas City, 


TACOMA, WASH.—Bids will be received by 
H. J. McGregor, Comr, Pub. Wks., until 11 
a. m., Dec. 15, for the construction of a 
viaduct over the gulch a Fife and 
Oakes Sts., on line of N. 23d 

SPOKANE, WASH wedi Bara ws construct- 
ing a double-track steel and concrete bridge 
over the Spokane River for the Spokane & 
Inland R. R. Co. has been awarded, it is re- 
ported, to en SMITH & CO., Fernwell 
Bldg., Spokan 

The UNION ‘FUEL & ICE CO., of Spokane 
has secured contract for furnishing 30,000 
bbls. of cement, to be used in the construc- 
hwy of the Monroe St. bridge, at $2.59 per 


SACRAMENTO, CAL.—The Boards of Su- 
pervisors of Yolo and Sacramento Counties 
have adopted plans for the steel] bridge to be 
erected over Sacramento ver. 
structure is to be constructed jointly by the 
Southern Pacific Ry. Co. and Yolo and Sac- 
ramento Counties. Estimated cost, $160,000. 

LOS ANGELES, CAL—On Nov. 24 the 
Board of Supervisors awarded contract for 
construction of four pile trestle bridges 


across Tejunga Wash in road 
district to the MERCEREAU BRIDGE & 
CONSTRUCTION CO., P. EB. Blidg., Los An- 
geles, at $12,700. 

SASKATOON, SASK.—The citizens on Nov. 
18 voted to issue $18,000 of bonds for the 
erection of a footbridge at 20th St. Bids for 
construction will be received about Jan. 1. 
J. H. Trusdale is City Clk. George T. Clark 
is City Engr. 


BUILDINGS. 
(* denotes that this work is advertised in 
Engineering N 


*MANCHESTER, N. H.—Bids are asked by 
fp Knonx Taylor, ete A a 


Jan. 1 Washington, D. C., until 8 Pp. 
for the construction’ (complete) mot 
extension to the U. 8S. post and 


Biethems at saucers N. H. 
SPRINGFIELD, MASS.—Bids are wat Ie 

the Municipal vraiidine Commission in 

Co Room, Mun 1 ‘building, 


St., Springfiel aati | p. m., Dec. 

for Contract No. 2, excavation, 

mason work, cutstone, steel, fire- 

proofing, roofing, o — 
Sarthe. oun ote nt Quien, vaults 


passage, municipal office building and ter- 
race and steps of the municipal buildings to 
be erected by the city of Springfield in Court 
St., facing Court Sq. Drawings and speci- 
fications may be seen at the Municipal Build- 
ing, Springfield, or at the offices of Pell & 
Corbett, Archs., 122 East 25th St., New 
York. George D. Pratt is Chn. Bldg. Com. 

We are officially advised that a 2-story 
fireproof garage building will be erected by 
William J. Hyland, at 34 Sanford St., where 
the office of the Annable Lumber Co. for- 
merly stood. The building will be of brick 
and concrete and will be built heavy enough 
to permit putting on four stories more later. 
The building will be leased to the Morse- 
Readio So. There will be an entrance from 
East Court St., from which there is a 20-ft 
right-of-way to the property on which the 
new garage will stand. The structure will 
be 80 ft. on Sanford St., and 90 ft. deep. It 
will accommodate 35 cars and will leave 
space enough through the middle for two 
cars to stand abreast. The second floor of 
the building will be orcupied as a machine 
and repair shop. Bids will be received about 
Dee. 1. George R. Pyne, 31 Elm St., Spring- 
field, Mass., is Arch. The following contracts 
have been let: Masonry, MICHAEL MA- 
LONEY, 78 Taylor St., Springfield ; fireproof- 
ing, EASTERN CONCRETE CO., Boston; 
elevators, BAY STATE ELEVATOR CO.; 
iron, PROVIDENCE STEEL CO. 

GILBERTVILLE, MASS—B. C. & G. C. 
Gardner, Archs., $3 Lyman 8t., Springfield, 
have been selected to prepare plans for the 
new high school to be erected in Gilbertville. 
It will be a 2-story brick building with eight 
class rooms, steam heat and all improve- 
ments. 

NEW YORK, N. Y.—Bids are asked by J. 
W. Stevenson, Comr. of Bridges, until 2 p. 
m., Dec. 20, for the completion of the sub- 
structure, the erection of the superstructure 
and the installation of plant, exclusive of in- 
terior finish, of the Municipal Building, at 
the Manhattan terminal of Brooklyn Bridge. 
Fully noted last week. 

William C. Frohne, 38 East 21st St., Arch. 
for Philip Braender, has filed plans for the 
20-story commercial building to be erectea 
on the site of the Ashland House, at Fourth 
Ave. and 24th St. It will front 98.9 ft. on 
the avenue and 150 ft. on the street, and 
will cost $960,000. 

Plans have been filed for an 8-story apart- 
ment house, with suites for 33 families, to be 
erected on 113th St., east of Broadway, by 
the Paterno & Sons Construction Co., at a 
cost of $150,000, and for two 6-story apart- 
ment houses, each with 31 suites, to be built 
on 157th St., east of Broadway, for the High- 
wood Realty Co., Julius Weinstein, Pres., 
1990 Seventh Ave., at a cost of $330,000 

Robertson & Gammie, 1375 Intervale Ave., 
will erect from plans by J. C. Cocker, 2017 
Fifth Ave., Arch., a 5-story flat, at the 
northwest corner of Amsterdam Ave. and 
174th St., to cost 

Plans for a 12-story store and loft build- 
ing are being prepared by Schwartz «& 
Gross, Archs., 347 Fifth Ave., for the plot, 
114.2 x 92 ft., at 40 to 46 West 20th St., ad- 
joining the Cammeyer Building, at the south- 
east corner of Sixth Ave. The structure, 
which will represent an investment of about 
$700,000, when completed, is to be put up by 
bw Fabian Construction Co., M. Crystal, 

Tes. 


NEW YORK, N. Y.—We are officially ad- 
vised that the contract for furnishing and 
erecting the structural steel for a 12-story 
loft building, at 317-323 East 34th St., has 
been awarded to the BALTIMORE BRIDGE 
CO., 68 Broad St., New York. George & Ed- 
ward Blum, 505° Fifth Ave., are Archs.; 
Charles 0. Brown is Engr., 624 Madison Ave. 

Emory Roth, Arch., 20 East 42d St., has 
prepared plans for a 6-story apartment, 99.11 
x 140 ft., for Morris Levine, 320 Fifth Ave., 
to be erected at the southwest corner of 
Broadway and 153d St., at a cost of $190,000. 

Plans for an 8-story warehouse have been 
filed by William Schnaufer, Arch., 363 East 
149th St. The building will cost $80,000 and 
will be erected by the Manderkin Building 
Co., George Kinderman, Pres., on Webster 


Ave., north of Anna PI. 

Plans have been filed for two 2-story office 
buildings, with stores on the ground floor, 
each -11 ft. front and 75 ft. deep, to be 


built for Gross & Herbener, Inc., on the 
Broadway block from 157th to 158th St., 
designs by Neville & Bagge Archs., 
West 125th St., at a cost of $50,000. 

NEW YORK, N. Y.—Bids are asked by 
Nicholas J. Hayes, Fire Comr., until 10.30 p. 
m., Dec. 17, for furnishing all the labor and 
materials required for the erection and com- 
pletion of a new building for an engine and 
hook and ladder company, to be located on 
the east side of Bast 14th, 293.01 north of 
Kings Highway, Boro. of Brooklyn. 

We are officially advised that the contract 
for the structural steel for a 12-story apart- 
ment building for the Emsworth Construc- 
tion Co., at the northeast corner of Riverside 
Drive and 118th St., has been awarded to 
the BALTIMORE BRIDGE CO., 68 Broad St., 
New York. Neville & Bagge, 217 West 125th 
St., are Archs. 

Plans have been filed for an 8-story loft 
building, to cost $90,000, on 176 Park Row, 
for Bernard Golden, 508 Pearl St., who has 
many realty holdings in the neighborhood de- 


from 
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voted to ness. 
An appropriation was made ost the Board 
of Estimate on Dec. 3 for 000 for the 


Charities Department. Ay money is to be 
used in improving the hospital facilities on 
Randall’s and Blackwell's islands and for 
improvements in connection with the Kings 
County and Cumberland St. hospitals. An 
vide for, of $150,000 was passed to pro- 
for a new ilding for the Children's 
report of the Chief Engineer 
aa that the value of improvements for 
which final puthorietee has been given 
since Jan. 1, 1900, is $4,301,100. 

NEW YO N. ¥.—We are officially ad- 
vised that Arbuckle Bros., foot of Jay 8t., 
will ec an l1l-story 
200 x 206 ft., to 
bounded by Jay, John, Jewel and 


a 2 block 
cost $650, on a 


Sts., Brooklyn. The contract for steel in the 
basement and first floor has been let to POST 
& McCORD, 44 East 23d St., New York. The 
contract for the superstructure will be let in 
the spring. William Higginson, Park Row 
Bidg., New York, is Arch.; F. EB. Pratt 
Engr. for Arbuckle Bros, Noted last week 
The Riverside Viaduct Realty Co., River 
side Drive and 127th St., Joseph Newmark, 
Pres., fs taking bids on the structural steel 
for an 8-story elevator apartment house, 83 


x 100 ft., to be erected in the south side of 
llith St., 75 ft. east of Broadway, at an ap 
proximate cost of $300,000. The plans are 
still in progress by Mulliken & Moeller, 103 
Park Ave. 

Bids are asked by the Park Board, until 
3 p. m., Dec. 16, for furnishing and deliv- 
ering 400 corrugated galvanized iron panels 
for the American Museum of Natural His 
tory, Boro, of Manhattan lienry Smith is 
Pres. 

A contract has been let to the BALTIMORE 
BRIDGE CO., 68 Broad St., New York, for 
furnishing and erecting the aoecents steel 
work of a 6-story hotel building, at 45 wut 
4ist St., for the Athens Hotel Co. N. 
Mellen is Arch., 45 West 34th St., and the 
E. E,. PAUL CO., 289 Fourth Ave., are the 
genera] contr: actors. 

NEW YORK, N. Y.—Contract has been 
awarded by C. B. J. Snyder, Supt. School 
Bidgs., Dept. of Education, for the general 
construction, etc., of new Public School No. 


77, on the southerly side of Covert Ave., be 


tween Centre and George Sts., Ridgewood 
Park, Boro. of Queens, to the BOTTSFORD- 
DICKINSON CO., 1170 Broadway, New York, 
at $282,642. Bids were received on Nov. 29. 

NEW YORK, N. Y.—Bids are asked by C. 
B. J. Snyder, Supt. of School Bidgs., Dept 
of Education, until 3 p. m., Dec. 20, for fire 
proof stairways, etc., at Public Schouls Nos 
7, 46, 58 and 78, Boro. of Brocklyn ; for the 
general construction, etc., items 1 and 2 of 
addition to and alterations in Erasmus Halli 
High School, on the easterly side of Filat- 
bush Ave., about 205 ft. north of Grant St., 
Boro. of Brocklyn; for completing and fin 
ishing the alterations, repairs, etc., at Pub- 
lie School No. 17, Driggs Ave. and North 
Fifth St., Boro. of Brooklyn, in accordance 
with the original plans and specifications of 
contract awarded to Charles Cochar, which 
has been declared abanduned; for furaishing 
and erecting three portable school houses on 
the premises of Public School No. 8, Mosh 


olu Parkway, Briggs and Bainbridge Aves., 
Boro. of the Bronx; for furnishing and 
erecting three portable school houses on the 
premises Gf Public School No. 15, Westches- 
ter and St. Lawrence Ave., Boro, of_ the 
Bronx; for the general construction, etc, of 


new Public School No. 44 on the southwest 
corner of Prospect Ave. and 176th St., Boro, 
of the Bronx, for repairs, alterations and 
additions to the electric equipment in Pub- 
lic School No. al, at 314 West 17th S&t., 
Boro. of Manhattan; for alterations to elec- 
tric equipment in hall of the Board of Edu- 
cation, southwest corner of Park Ave. and 
50th St., Boro. of Manhattan; for altera- 
tions, repairs, etc., at Parental School of the 
westerly side of the road between Flushing 
and Jamaica, about 1,700 ft. south of Hemp- 
stead Turnpike, Flushing, Boro. of Queens. 
NEW YORK, N. Y.—Bids were received 
as follows by C. B. J. Snyder, Supt. of 
School Bldgs., Dept. of Education, on Dec. 
6, for the general construction, etc., of ad- 
ditions to and alterations in Public Schoois 
No. 78, on the northeast corner of Pleasant 
Ave. and East 119th St., Boro. of Manhat- 
tan: John F. Walsh, 136 Chariton St., New 
York, $183,447; Richard EB. Henningham, 1 
Madison Ave., New York, $182,752; P. J. 


Brennan & Son, 624 Madison Ave., New 
York, $189,500; John Kennedy & Co., 1133 
Broadway, New York, $190,000; Thomas Mc- 


Keown, 108 Park Ave., New York, $178,333 ; 
James McArthur, $217,000; C. H. Peckworth, 
115 Hudson S8t., New York, $191,870; Calu- 
met Construction Co., 15 Hast SO0th S8t, 
$198,743; O'Connell & Hanna, 245 West 
125th St., New York, $184,000; George F. 
Driscoll, 548 Union St., Brooklyn, $205,998 ; 
Patrick Sullivan, 230 Grand 8t., $192,400; 
James F. Kerr, 205 West 50th St, New 
York, $165,433; J. & L. Moreland 1910 Park 
Ave., New York, $182,800; H. C. Stowe, 221 
Greenpoint Ave., Brooklyn, $173,700; George 
Hilderbrand, 38 Park Row, New York, $189,- 
744. : 

Bids were received at the same time for 
the general construction, etc., of new Public 
School No. 92, on the northerly side of Park 


Ave., between Grinnell and Randall 5Sts., 
Corona, Boro, of Queens: J. F. Walsh, $292,- 
000 ; . A. Clark, 231 Greenpoint Ave., 
Brooklyn, $281,000; R. EB. Henningham, 1 
Madison Ave., New York, $205,000; Jas. Mc- 
Arthur, $312,000; C. H. Penkworth, 115 
Hudson St., New York, $505,581; Thos. Mc- 


Keown, 103 Park Ave., New York, $303,000; 
P. Gallagher, $322,900; John Kennedy Co., 
113% Broadway, New York, $309,273; Peter 
Cleary, $283,363; Geo. F. Driscoll, $294,700; 
J. F. Brennan, $286,000. 


BUFFALO, N. Y.—J. C. Dold, Pres. of the 
Jacob Dold Packing Co., 708 William St., 
will erect a stone and brick residence at Not- 
tingham Terrace and North Lincoln Boule- 
vard, Nye Park. Estimated cost, $50,000. 
The ‘architect is not yet selected. 

The Faxon, Williams & Faxon Co., William 
H. Faxon, Pres., 588 Main St., will build a 
5-story and basement business’ building and 
make alterations to the present ying & 
Washington St., near Clinton st. Cost ’ 
000. Green & Wicks, 110 Franklin 8t., Buf- 
falo, are Archs. 

The Erie County Board of Supervisors has 
voted to build a fireproof hospital building to 
cost $500,000, and the Almshouse Committee, 
E. P. Ouchie, Chn., 605 Brisbane Bidg., Buf- 
falo, will determine the method of procedure 
in regard to plans, etc, 

Eserwein «: Johnson, Archg., 777 Wilicott 
Sq. Bidg., are preparing plans for a theater 
to be erected at Genesee and Pear! Sts. by 
the Shea Amusement Co., Michael Shea, 
Pres. It will be of fireproof construction, 
steel, brick and concrete. Wstimated cost, 
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UTICA, N. Y.—The John A. Roberts Co., 
169 Genesee 8t., e having preliminary 
plans prepared for a department store buiid- 
ing, x 150 ft., to ve five stories and 
basement and brick and steel construction, 
with terra cotta front. Estimated cost, 
+ nay ga Construction work to be started 


Ma 

ete & Johnson, 777 Ellicott Sq. Bidg., 
Buffalo, are preparing plans and will receive 
bids early in 1910 for a 9-story and basement 
hotel, 100 x 150 ft., to be erected at Lafay- 
ette and Seneca Sts., at estimated cost of 
$500,000, by a company organized by Fred- 
erick W. Rockwell, of the Ten Byck. Hotel, 
Albany, and Frank A. Dudley, 45 Falls 8t., 
Niagara Falls, N. Y. It is stated Johnson 
Bros., Mgrs. of Baggs Hotel, Utica, will be 
the lessees. The building will have 216 
rooms and will be of steel, stone and terra 
cotta fireproof construction, 


YONKERS, N. Y.—We are officially advised 
that Squires & Wynkoop, Archs., Co 
landt St., New York, are preparing plans for 
two 6-story elevator apartment houses to be 
erected on South Broadway. The estimated 
cost of each is about $150,000. The apart- 
ments are of 4, 5, 6 and 7 roooms. Fronts 
are of limestone, brick and terra cotta. It is 
planned to design the house so that the front 
will be lowér than the rear, the entrance 
court being one story above the street, Con- 
tracts will be let in about two months. 
AUBURN, N. Y.—C. J. DEFENDORF & 
CO., 94 Bast Genesee St., Auburn, have se- 
cured the general contract to erect a brick 
school for the Board of Education, at Au- 
burn, to cost $75,000. 8S. E. Hillger, Seward 
mae Auburn, is Arch. Seating capacity; 


SYRACUSE, N. Y.—The ren § Trinity Con- 
gregation, Rev, John Renlan Pastor, will 
erect a stone, molded brick, terra cotta and 
structural steel church, 52 x 150 ft., on Park 
St., to cost $50,000. Plans are being pre- 
pared by Charles W. W. Eldridge, Arch., 424- 
426 Granite Bidg., Rochester, who will re- 
ceive bids about March 1. 


NEWARK, N. J.—We are officially advised 
that F. T. NESBIT & CO., Nassau S8t., 
New York, N. Y., have the general contract 
to construct a 10-story fireproof store loft 
and office building which the Wiss Realty 
Co., 688 Broad St., is to erect at 671-675 
Broad St, Newark, to cost about $250,000. 
The construction will be of brick, marble, 
terra cotta and steel and e plans call for 
a structure measurin 
Baechlin, 45 Clinton St., ‘iowutk, is Arch. 
Work of demolishing the building ‘at present 
on the site has been started. 

NEW BRUNSWICK, N. J.—Bids were re- 
ceived as follows on Dec, 2 by James Knox 
Taylor, Superv, Arch, of the Treasury Dept., 
Washington, D. C., for the construction = a 
post-office extension at New Brunswick, N 


J.: Bliss & Griffiths, New York, 1,471; 
William H. Fissell & Co., New York, : 
Luyster & Lewes, Dayton, Ohio, 500 : 
Wills & Marvin Co., New York, 28,702; 
Westchester Engineering Co., 39 Bast 

St., New York, $32,970; Conroy Bras., Rag 
217 West 125th St., New York, $32, ; John 
G. Unkefer & Co., Minerva, Ohio, $39,160; 
Hynd Bros., New York, $35,620 ; A. Ray- 
mond Roff, Philadelphia, $44,500;, M. P. 


Wells, Philadelphia, $37,000; Engineering 


Construction Co., Baltimore, $33,327 

PHILADELPHIA, PA.—Bids are asked by 
W. Hunter, Ch. Engr. Philadelphia & Read- 
ing Ry. Co., Readin if Terminal, Philadelphia, 
until noon, Dec, 14, for the following con- 
struction work: Contract No. 16, passenger 
station at Tioga; Contract No. 17, passenger 
station at Nicetown; Contract No. 39, store- 
house and engine house changes, Green St. 
yard; Contract No. 41, engine water supply, 
Green 8t. yard. 

A vaudeville and moving picture theater 
will be erected by the Lehigh Palace Amuse- 
ment Co. on the north side of Lehigh Ave., 
east of Germantown Ave. The plans, which 
are being prepared, will provide for a struc- 
ture 126 ft. in width and 100 ft. in depth. 
The moving picture theater that is now lo- 
cated there will be included in the site of 
the new theater, which will cost close to 
$100,000. The front will be of ornamental 
plaster and marble and the auditorium will 
provide seats for 1,800 patrons. The theater 
will be provided with a completely equipped 
stage, with a width of 50 ft. in the proscen- 
jum arch, 

Milligan & Weber, Archs., 520 Walnut 8. 
are planning a 4- -story apartment house, to 
be built on Chestnut St., west of 87th St. 
The cost will be $100,000. 

The Manufacturers’ Club has purchased the 
Bellevue Hotel and will raze the present 
building and erect a new structure. The pro- 
posed building will be seven stories high and 
will have a frontage on Broad St. of 100 
ft. N. T. Folwell is Pres.; A. E. Buck, 
Finance Com. of the Manufacturers’ 


PHILADELPHIA, PA.—We are officially 
advised that plans for the erection of the 
branch Carnegie Free ane gf in Oak Lane 
are being prepaied by Ralph White, Arch., 
Pennsylvania Bidg. The building which wili 
be erected at Twelfth St. and Oak Lane, 
will be of brick, terra cotta and limestone, 
one story high, and will measure 81 x 91 ft. 
The cost will be about $50,000. Bids will be 
received in February. 

CHESTER, PA.—Bids are asked by James 
Knox Taylor, Superv. Arch., Treasury Dept., 
Washington, D. C., until 3 p. m., Jan. 11, 
for the extension, remodeling, etc. (includ- 
ing plumbing, gas piping, heating apparatus, 
electric conduits and wiring) of the U, S. 
post-office at Chester. 

BALTIMORE, MD.—Bids are asked by the 
Board of Awards, until 11 a. m., Dec. 15, for 
School No. 2, to be erected at Stiles and 
Little Gough §ts., Baltimore. Edward D. 
Preston is Inspector of Bldgs 

EPHRAIM MACHT, uitable ite. .. has 
contracted to build for e Sterling ealty 
Co., 28 2-story brick dwellings in the western 
section of the city, to cost about $50,000. 
Eleven of the houses are to be on the north 
side of Saratoga St. and eleven on the south 


erected on the east side of Pulaski St., be- 
tween Mulberry and agen sg Sts. prians for 
the houses were made by Jacob F. Gerwig, 
pers 11 Bast L Lexington St. The fronts ba 
of Pompeiian ~e. Each house 
as, a bay window. The dimensions will’ t be 
14 x 46 ft. Furnaces will be installed. 
WASHINGTON, D. C.—Bids are asked until 
. Dec. 15, by Elliott Woods, Supt. U. Ss. 
Capitol Bldg. and Grounds, Washington, to 
furnish and set all interior — work re- 
geres for the addition to the U. S. court- 
ouse. 


NORFOLK, VA.—A permit has been issued 
by the Building Inspector to EAST & 
HOBBS, contractors, for the erection of the 
proposed High School and the stipulated cost 
of construction is $250,000. The building 
operations will commence at once, and it is 
expected that the structure will be ready 
for occupancy Sept. 15, 1910. 

*FORT MONROE, VA.—Bids are asked un- 
til 10 a. m., Jan. 10, by Capt. Ernest R. 
Tilton, Q. M., for the construction, including 
plumbing, heating, electric wiring and fix- 
tures, of an engineer’s storehouse at Fort 
Monroe, Va. 

FORT McPHERSON (Atlanta post-office), 
GA.—We are officially advised that the con- 
tract for constructing Quartermaster’s sta- 
bles at this post has been let to ROUNDS & 
TRIPP, of Atlanta, Ga. 

NEW ORLEANS, LA.—James Knox Tay- 
lor, Superv. Arch. of the Treasury Dept., 
Washington, D. C., has awarded contract for 
the mechanical uipment of the post-office 
building at New Orleans, La., to CHARLES 
E. MONDAY & CO., 1318 Olive St., Philadel- 
phia, at $168,557, including Heine boilers. 
This award does not include generators, 
which were part of the original proposal, but 
the Government reserves the right to con- 
tract for generators at any time during the 
eoeuing year at the contractor’s bid of $27,- 


STEUBENVILLE, OHIO.—Esenwein & 
Johnson, 777 Ellicott Sq., Buffalo, N. Y., are 
preparing plans for a 7-story addition to the 
Imperial Hotel, 50 x 70 ft., of brick and steel 
construction. ‘W. H. Lowe, owner and pro- 
prietor, will receive bids early the coming 
year, 

AKRON, OHIO.—The Akron Hotel Co., M. 
O'Neil, Pres., will receive bids about Feb. i 
for steel and’ masonry for the Portage Hotel, 
80 x 180 ft., seven stories and basement, to 
be erected at the corner of Maine and West 
Market Sts., at an estimated cost of 000, 
Excavation is in progress by JOHN GILL & 
SON, Citizens Blidg., Cleveland, Ohio, who 
have general contract. Esenwein & John- 
yen ly Ellicott Sq. Bldg., Buffalo, N. Y., are 
Archs, 


COLUMBUS, OHIO.—The Ohio Electric Ry. 
Co. has had plans completed for the proposed 
freight and passenger stations which are to 
be constructed at lumbus. The plans call 
for four buildings to be located in the plot 
of land bounded by Town, Rich and Third 
Sts. The main passenger station, to be lo- 
cated at the corner of Rich and Third Sts., 
will be two stories high, with a ground area 
150 x 87 ft. The foundations will be of such 
strength that the building may be increased 
to eight stories in height. The freight depot, 
north of the passenger station, will be 200 x 
45 ft., with a drive 82 ft. wide on the east 
side. On the opposite side of the tracks an 
express building, 200 x 25 ft., will be erected, 
and south of it an extra freight depot, 187 x 
82 ft. Dana Stevens is Gen, Megr., Cincin- 
nati, Ohio, 

CLEVELAND, OHIO.—Upon the completion 
of grade elimination work now being done 
by the New York, Chicago & St. Louis Ry. 
Co. at Euclid Ave., in Lake View, that com- 
pany will erect there a station. The station 
will be of brick with stone trimmings. A. 


W. Johnson is Gen. Mer. 
INDIANAPOLIS, IND.—D. A. Bohlen & 
Son, Archs., Majestic Bidg., Indianapolis, 


will receive bids after Jan. 1, for the con- 
struction of the proposed Vincent’s Hospital 
building north of Fall Creek. Plans will be 
completed in a few days. 

TERRE HAUTE, IND.—W. P. Ijams and 
Crawford Fairbanks are asking for bids for 
the erection of a hotel on the site of the old 
Grand Opera House. Work to begin after 
Jan. 15. 

PEORIA, ILL.—Esenwein & Johnson, 777 
Ellicott Sq. Blidg., Buffalo, N. Y., have com- 
pleted plans for a 10-story hotel, 65 x 150 
ft., to be erected at Jefferson and Liberty 
Sts. by the Peoria Hotel Co., organized by 

ey L. Brackett, of Peoria,’ and Frank A. 
Dadley, of Niagara Falls, N. Y. Estimated 
cost, ,000. 

CHICAGO, ILL.—We are officially advised 
that Maurice L. Rothschild will erect an an- 
nex at State St. and Jackson Boulevard, The 
annex will occupy a lot x 100 ft. Like 
the corner building, it will have eight stories 
and attic and will be patterned to conform 
to the present building in every detail. Hola- 
bird & Roche, Archs., Monadnock Bidg., have 
prepared the plans. The corner lot has a 
frontage of 38 ft. and is under lease for 99 
years. The property fronts 20 ft. and has a 
depth of 100 ft. The general contract has 
been let to E. L. SCHEIDENHELM, 135 
Adams 8t., Chi ‘ 

The Chicago “Record-Herald” states that 
two buildings, a hotel and an exhibition 
building, are to be erected in the vicinity of 
Chicago Ave. and Lake Shore Drive at a 
cost of $6,000,000. The hotel will be twelve 
stories high. Holabird & Roche are Archs., 
Monadnock Block, Chicago. 

MARSHFIELD, WIS.—The Wood County 
Board of Supervisors, Grand Rapids, Wis., 
has decided to appropriate $130,000 for the 
construction of a county insane asylum and 
almshouse at Marsh Wis. 

WAUKESHA, WIS.—Bids are asked by the 
State Board of Control, Allan D. Conover, 
Pres., Madison, until 14, for the con- 
struction of a dormitory building at Wiscon- 
sin Industrial School for Boys, W: 


for the erection of a shack, a su- 
and at Wis- 
Tuberculosis Wales, 
Waukesha pg Wis: Plans for dormitory 
by H. W. Buemming, Pabst Bidg., 
Milwaukee; for sanatorium build How- 
land Russel, Arch., Hathaway " 
waukee. 
MILWAUKEE, WIS.—Wisconsin 
ory, A. A. Scottish 
tish Rite Cathedral in 
site, Wisconsin and 
Caufy is Commander. 
The Trustees of Ivanhoe Temple, Tenth St., 
near Grand Ave., have plans for a 3-story 
addition, 50 x 60 ft., of solid brick. De- 
cision will be made in’ about two weeks. 
The Milwaukee Board of Public Works will 
receive competitive sketch plans until Dec. 
17 for the construction of a South Side 


® is 125 x 120 ft. Charles J. 
Poetsch is City Engr. 


nn Milwaukee Hospital, State and 234 
, is havin py: ag prepared for a building 
% ‘cost for the care of private pa- 
tients. rn building will be 85 x , 6 
ft. high, with four stories and fasement. The 
fund will be raised by subscription. Rev. 
Herman Fritschel is Supt. 

Plans have been submitted to the Building 
Inspector for a $150,000 theater by the Ju- 
neau Theater Co. The building is to be lo- 
cated at the southwest corner of First Ave. 
and Mitchell St. It will be of steel and con- 
crete construction, 120 x 125 ft., and four 
stories high. 

WEST ALLIS, WIS.—The State Board of 
ee has perso ge the Milwaukee 

Electric Railway & Light Co. to construct 
terminals in State Fair Park, West Allis, 
near Milwaukee. Cost, $50,000. John I. 
Beggs is Pres. and Gen. Mer. 

GREEN BAY, WIS.—The Beaumont Hotel 
Co. awarded contracts for the pro $60,- 
000 Beaumont Hotel, remodeling the old 
hotel and adding another te as follows: 


General contract, KIRKMA co Pred C- 
TION CO., rborn St 
ers, LYONS BOILER WORKS CO ey Bee 


Wis. ; plumbing, NELSON BROS., ” Chicago; 
vacuum heating, MARTIN "WIGMA AN, 
Geeen Bay; electrical work, YANGSTAD & 
MEYER, Appleton, Wis. 

ST. PAUL, MINN.—Bids are asked by Reed 
& Stem, Archs., Endicott Bldg., for two 
pressed brick and cut stone residences to nd, 
built by pean t L. and Wm. L. — 
city, on Oakland and Grand Aves. we 
have hot water heating, electric lig wal 
Cost, $40,000. 

Bids will soon be asked by St. Agnes Cath- 
olic Church for the construction of the super- 
structure for its proposed church at Kent 
and Thomas Sts. George J. Ries, city, is 
Arch. Cost, $100,000. 

FORT RILEY, KAN.—Bids are asked until 
10 a. m., Dec. 30, by Capt. W. M. Whitman, 
Constr. Q. M., for construction of a galvan- 
ized iron storage shed, 

LINCOLN, NEB.—Bids are asked by the 
Board of Directors of the Y. M. C. A. until 
Dec, 20 for a 5-story association building to 
cost not more than $100,000. F. C. Fiske, 
Richards Bldg., Lincoln, is Arch. 

SPRINGFIELD, me. Oe a Neg oe eg 

have been conducted by J. T. 
B. McDaniel and H, 8. Jewell hag fnanes the 
building of a 10-story structure at the north- 
west corner of St. Louis and Jefferson Sts., 
have been completed. The building is to be 
a 10-story structure and will be constructed 
of brick, trimmed in stone or terra-cotta, 
with steel frame and floors of reinforced con- 
crete. The nine upper floors will each con- 
tain 25 rooms, making a total of 225 office 
rooms in the building. The corridors will be 
finished in beautiful marble. Blectric eleva- 
tors will be installed. The building will have 
a 74-ft, frontage on St. Louis St. by 106 ft. 
on Jefferson St. There will be three store 
rooms on the —- floor. The contract 
has been let to GEORGE W. CALDWELL, of 
Columbus, Ind. 

JEFFERSON BARRACKS, MO.—Bids are 
asked until 11 a. m., Dec. 21, by Capt. Stan- 
ley H. Ford, Q. M., for constructing an addi- 
tion to the Band Barracks at this post. 

KANSAS CITY, MO.—The Directors of the 
Kansas City Terminal Co, have 
Plans for a union station. Building opera- 
tions will begin at once. Noted on Aug. 5. 

HOT aye oe bids were re- 
ceived on Dec. mse to an advertise- 
ment issued ay seener nen Taylor, Superv. 
Arch. of the Treasury Dept., Was! 


hington, 
calling for bids on a post-office at Hot 
Springs, Ark. 

SPOKANE, WASH.—The proposed bui 
for the Royal aoa +s for —— lans are 
being poorest Pg the offices of & 
Levesque, is be erected on the east side of 
McClellan st. between Third and Fourth 
Aves., to cost $50,000, and to be a 3-story 
brick "structure. 

Plans for the 3-story brick and stucco 
apartment house to be erected by the Equi- 
table Realty Co. at Washington and Au- 
gusta Ave., -— an be ‘led ‘with for the build- 
ing permit ith R. C. Sweat, 


People’s Bask. "pide. is p ng the 
lans. As soon as ccrmit is thee werk will 
) aries. 110, 


Cos 000. 

A building permit for $100,000 has been 
taken out by R Cc. Rie tee. age 
ank Bl for a 2-story brick building to 
erected on the west side of Howard St., 

between August and Spofford Aves. 
SEATTLE, WASH.—The Milwau- 
kee & Puget Sound Ry. Co. has 
building permit to erect a warehouse at 1259 
Utah St., to cost $50,000. E. J. 
Ch. Engr. of Lines West. 
ie aN ? bevie a Patterson, Archs. 
n e 0 o , 
Worcester Bidg., for a home for the Sisters 


of the Holy orcs Cee 
preperty ate St OR ee 

SAN LEAND han erty Bn Fy 
advised that the Se 
appointed a committee consisting of Dr. W. 


rearnrerTraerTnrmem rete FT AT Oe . oe ee + te od * 


Clark, Supt. of the Cou, 


o> 


. 0. D, Hamlin, Ch. surg... 1 *tmary. 
celving Hospital, ‘and Chief =. -:cot% Re 
f the Southern Pacig. -; to 
ter h. architects regarding +), enlarges’, 
and modernization of the Cou... |; firma 
It is planned that the comm 0 
clans 1 named shall confer with (tee p bya 
tentative plans for pr, \‘S and 
facilities. Tt is estimated th.) buildin 
Will cost about $500,000. This pee 
le accommodations for an in’ ,..) Vide 
lation of from 00 Dae tears “nt Dum. 
SS a e infirmar less than 
LOS ANGELES, CAL.—A 10: .; 
and Bixel Sts., having a fror:.. ot Th 
on Seventh St. and ft. on § A! 
been purchased by Joseph Black. < an a as 
cisco, from the Title Trust & [; aoe 
The purchaser. will erect a hot. or aaa 
s150000 ilding to cost 0,000 to 
A weg eh to furnish, for ,~ $115,500 
a total of 1 _ tons of stee} f ote 
construction of a building at th corthene 
corner of Sixth and Spring Sts., for the “oe 
Angeles Trust & Savings Bank has po 
awarded to the LLEWBLL ~ 


YN IRON Wopr 
Construction will be begun Feb. ;) WORKS 


and wilj 
be completed in a year. The « a : 
about $500,000. It is planned +. bs p 
pea 5s Ey -agre stories high, with a fron 
age of ft. on Spring St. and depin of 1¢; 
ft. on Sixth St There will be about 2.85) 


offices in the building. 

It has been decided to make the Chester 
office building, to be erected at the north- 
east corner of Spring and Fifth Sts. ten 
stories high, and to have it cover the entir, 
property at ‘that location owned by the Ches- 
ter Fireproof Building Co., which will erec: 
the structure. Construction will be begun 
July 1. The building will be the same heigh 
as the Security Building opposite. The lot 
on which the building will be located js ot 
irregular shape. The main building wij 
have a frontage of 95 ft. on Spring 


St 
a depth of 129 ft. on Fifth St. The "building 
will have a wing, 60 x 140 ft., covering the 


east side of the lot and extending along an 
alley. The building will contain about 109 
offices and will have six passenger elevators. 
On the Spring St. side there will be a recess 
court 55 ft. wide and 60 ft. deep. About 
2,500 tons of steel. to be furnished by the 
BAKER IRON WORKS, will be used in the 

construction. The $060, of the Chester Build- 
ing will be about $1,000. 

LONG BBRACH, CAL. ciiiaties B. Mullaly, 
1256 East Ocean’ Ave., Long Beach, has an- 
nounced that as soon as necessary details can 
be arranged, a hotel of stee} and reinforced- 
concrete construction will be erected on 

Ave., near Alamitos Ave. The prop- 
erty fronts 230 ft. on the Strand. The own- 
ers have secured options on adjoining prop- 
erty, uae active work on the construction 
2 mn as soon as these are exercised. 

buildings, as planned, will be seven 
stories high and will contain 50 rooms. 
Bathing facilities will be provided, and a 
dancing pavilion will be constructed. The 
estimated cost of the improvement is $1,- 
500,000. 


anne BBACH, CAL.—The Pacific Electric 
vg BS Co. wili erect a reinforced- -concrete 
depot Pu ilding at Long “Beach, Cal., to cost 


TONOPAH, NEV.—See item under Manu- 

facturing Plants. 
TORONTO, ONT.—A, A. Post, 435 Brisbane 
has completed plans 


dg. 0, Arch., 

for St, Michael’s Hospital, to be erected on 
Bond St., at an estimated cost of $200,100. 
The main building will have four stories and 
basement, 60 x 135 ft., with wing, 55 x 60 
ft., of brick and steel fireproof construction. 
Three electric elevators will be installed. A 
separate steam plant for the entire institu- 
tion will be built next summer. Plans are 
drawn for the remodeling of the pres- 
ent ital building and also for two addi- 

tional buildings to be erected later. 
aan ee ONT.—Bids are asked until 
4, by O. Reaume, Minister of 
Pubic We Works, for the fireproofing work and 
materials required in connection with the re- 
construction of the Parliament Buildings, in- 
cluding terra-cotta arching, partition work 
and concrete, etc. B. J. Lennox is Arch., 16+ 

Bay S8t., Toronto. 


WATER-SUPPLY—IRRIGATION. 


(* denotes that thie work ie advertised in 
Engineering News.) 


NEW BEDFORD, MASS.—The DARLING 
EAMER PUMP & MFG. CO., Williamsport, 
Pa., has been sworbel ¢ contract for supply- 
ing valves to Water Board. 
SPRINGFIELD, MASS.—The Water Com- 
missioners have ‘awarded contract for 4,000 
Ibs. of lead pipe to the C. S. MERSICK CO., 
of New Haven, Conn., at $4.75 per 100 Ibs. 
HINGHAM, MAS8.—The McCAY ENGI- 
NBERING Co., 9 B. Lexington St., Balti- 
mere, Md., has been awarded the contract 
ling a complete water-works plant 
magazine at Hingham, at 


4 


Fl pds oy hee R. L—The Board of Con- 
and Supply on Nov. 19 awarded con- 
wanes for six centri and appur- 
tenances to be installed pumping station 
at Field's Point to the PROVIDENC E EN- 
INEERING CO., at $26,500. 
NEW LONDON, CONN.—The STANDARD 
C. I. PIPE & FOUNDRY CO., ct Bristol, Pa. 
has secured contract for 767 tons of ae 


Q 
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truction Hurley dikes for 
for te pend ah Sg ig Bem were 
weoed 00 Nov. 24 a ey i ag 
00., 11 Pine St aoe yaa ars fiven in this 
of bids and ! Prices. 


under 
new YO N. Y¥.—Bids were received on 
3 by John H, O’Brien, r. Water 
ly, Gas and Blectricity, 


pal and laying @ trunk distributing 


Albany, Clarkson, Woodruff, eitc., 
4 Ed in 15th St., Brooklyn: Newman 
4% Carey CO» a 8t., Broo’ 
5264,019 ;; Harlem River Co., 
Rector ot. New York, $260,688 ; Murphy 
Bros., 25¢h 8t., ’ g 
-’ Michael J. Dady, Fudton S&t., 
prookly : ; Robert Carter Co., 55i 


6. 
and Electricity, “until 3 
Suppl Gas , un 
Water ©!??'76 (postponement from’ Dec. 3), 
and laying a trunk 
tion an appurtenances in 
distri c, Pennsylvania and Bushwick Aves., 
and in Madison St., Boro. Brooklyn. 

NEW YORK, N, Y.—Bids are asked by the 
poard of Water Supply until 11 a. m., Dee. 
1, for Contract No. 9, for the construction 
of Kensico Dam, a high masonry dam across 
the valley of the Bronx River, and appur- 
tenant works, including New Rye reservoir, 
New Rye Dike, Bronx-Rye tunnel, Bronx 
Mike and Rye pipe line. J. Waldo Smith is 
ch, Engr. : 

are asked by John H. O’Brien, Comr. 
wot Supply, Gas and Electricity, until 2 
p. m., Dec. 14, for furnishing, delivering and 
jaying water mains in various streets, Boro. 
Richmond. . “9 

INT KISCO, N. Y.—Bids are asked un- 
e us m., 14, John H. O’Brien, 
Comr. Water Supply, Gas and Electricity, 
for furnishing all labor and materials re- 
quired and constructing and installing two 
direct connected electrically driven vertical 
pumping units, complete, with all appurte- 
nances, including electric lighting installa- 
tion, in the pumping station to 
for the sewage disposal plant at the Village 
of Mount Kisco, 

BUFFALO, N. Y.—Bids will be received 
until Dec. 16 by Francis G. Ward, Comr. 
Pub. Wks., for a 12-in. high pressure fire 
pipe line and conduit, from the present fire 
line at Pearl and Genesee Sts., through Pearl 
st. to Huron St., and through Huron St. to 
the end of the high ressure fire pipe line 
at Huron and aMin Sts., with all necessary 
connections, valves, hydrants, conduits and 
drains, bids on labor and material to be 
stated separately. 

YOUNGSTOWN, N. Y.—Contract will not 
be let until spring fer the construction of 
proposed water-works. Estimated cost, $23,- 
0. J. F. Witmer, Chapin Block, Buffalo, is 
Engr. 

JERSEY CITY, N. J.—Bids were opened 
on Nov. 22 by the Board Street and Water 
Commissioners for furnishing 200 lengths of 
6-in., 3,000 8-in., 500 lengths of 
12-in. and 200 lengths cf 20-in. c.-i. water 
pipe. The lowest bid receiver was submitted 
by the U. S. Cast Iron Pipe & Foundry Co., 
Ti Broadway, New York, at $24.30 per ton. 

PHILADELPHIA, PA.—See item under 
Buildings. 

NEW BEDFORD, PA.—A large reservoir 
is to be constructed at Coitsville Center, near 
New Bedford, by the Republic Iron & Steel 
Co., in order to secure a sufficient suppl 
of water to operate those plants. About 
acres have already been optioned, while 
about 500 acres in all will be needed. The 
dam will be located along Dry Run, between 
two bluffs about 100 ft. high and 120 ft. 
apart. Estimated cost, about $1,000,000. 
KEY WEST, FLA.—Contract for construct- 
cisterns at the naval station, 
ids opened on Nov. 6, has been 
awarded to BRYAN & CO., of Jacksonville, 
Fla., at $19,950. . Bids noted on Nov. 11. 
LAKELAND, FLA.—See item under Light 
and Power Plants. 


FORT DADE ( t post-office), FLA.— 
Bids are asked by Constructing Quarter- 
master, U. 8S. A., Fort Dade, until 8 p. m., 


Dec. 17, for constructing nine cypress cis- 
terns at Forts Dade and De Soto, Fla. 

MOBILE, ALA.—Bids for work on the 
sluiceway at the city pampins station at 
Spring Hill have been receiv The M 
SAIC FLOO: WORKS was low bidder at 
$5,450 and secured contract. 


VICKSBURG, MISS.—The Vicksburg Wa- 
ter-Works Co, has awarded contract to A. M. 
LOCKETT & CO., New Orleans, La., for a 
8,000,000-gallon pumping engine to be in- 


4 furnishing, 


stalled in the water 


COLUMBIA, MISS.—Bids were opened on 
Nov. 18 for constructing extension of the 
water-works, from plans of B. Blanchard, 


Saying coenaiainaiie 1040 ft. of 6 eis. 
ior ‘ives Sah oat syerente 

for the material has Vv. 
lying pipe, ste te LAVIER A, KRAMER, 
of Magnolia, Miss, 


‘LOUISVILLE, KY.—Bids asked until 
hoon, Dec. 24, by the seto Sew- 


as the Jane sewer, Contract 
Comprehensive , = 
Bids are ; 


Sewerage until moog, Dee. Si, for the 


struct} “FE 

center,” Contract my J.'B., 
ner " 

this issue, 


2 
2 F 


i 
az 





Bite 


and | station. Contract 
om ighting n has been 


to the ARBUCKLE-RYAN CO., of 
Ohio. 


*GRAND RAPIDS, MICH.—Bids will be re- 
ceived by the Board of Public Works until 
8 p. m., Dec. 16, for furnishing, constructing 


and erecting mechanical furnace equipments 
for two ers at the combination pumping 
and ligh plant. Samuel A. Freshney is 
Secy. and Gen. Mgr. 


MILWAUKEE, WIS.—The Board of Public 
Works has let contract to GEORGE W. 
JACKSON CO., 756 W. Jackson Boulevard, 
Chicago, at $24,000, for building a tunnel 
under the Milwaukee River at East Water 
sap to Ferry St. Charles J. Poetsch is City 

ngr. 


STOUGHTON, WIS.—Bids are asked until 
noon, Dec. 15, by L. C. Currier, City Clk., 
for the construction of an artesian well for 
the city. 

ST. PAUL, MINN.—Bids were opened on 
Nov. 22 by the Board of Water Commission- 
ers for furnishing and delivering f. 0. b. cars 
St. Paul about 60,000 lin. ft. of 6-in., 15,000 
ft. 8-in., 12,000 ft. of 12-in., 9,000 ft. of 16- 
in c.-i. water pipe. Contract has been award- 
ed to the AMERICAN WATER PIPE CoO., of 
Birmingham, Ala., at $71,541 

GILBERT, MINN.—The VIRGINIA PLUMB- 
ING & CONTRACTING CO., Virginia, 
Minn., has 
the excavation of 
for water mains and furnishing about 
8,000 ft. of pipe from 4-in. to 10-in., ac- 
cording to the specifications of the City En- 
gineer. 

MARION, KAN.—See item under Light and 
Power Plants. 

CONRAD, MONT.—See item under Light 
and Power Plants. 

CONWAY, ARK.—The city will spend from 
$50,000 to $75,000 for water-works. G. W. A. 
Wilson is interested. 

DUMAS, ARK.—P. H. PORTER, Clinton, 

.+» has been awarded contract at $5,800 
for furnishing and laying 4,000 ft. of 2-in. 

lvanized iron pipe in 2-ft. trench with % x 
-in. T every 50 ft. at 25 cts.; 6,000 ft. 4-in. 
c.-i. pipe, Class B, in 2-ft. trench, 50 cts. ; 
four valves and boxes, 4-in, 150 Ibs. pres- 
sure, at each; eight valves and boxes, 2- 
in., at each; 34 hydrants, with 4- 
in. connection; and two 2%-in. nozzles in 2- 
ft. trench, $24 each; building frame pump- 
house, 18 ft. x 24 ft., cover, floor, sealed 
throughout; deep well pump for 6-in. casing 
complete with power head, in place and fully 
connected up; placing 4-in. riser pipe to 75- 
ft. tank, in place, 

Contract has been awarded to G. F. HAL- 
LOWAY, for 6-in. well, cased with standard 
pipe; 6-in. strainer for 200 ft. or less, for 
extra depth to 800 ft., $4 per ft. Lund & 
Hill are Engrs., Little Rock, Ark. 

MILES STATION, TEX.—The citizens have 
voted to issue $20,000 of bonds for the con- 
struction of the water-works system. 

ATLANTA, TEX.—Bids will be received 
until Dee. 20 by the city for the construc- 
tion of water-works and for furnishing two 
gas engines, two pumps, one air compressor, 
etc. Fountain-Shaw Engineering Co. are 
Engrs., Houston. 

ARDMORE, OKLA.—The city has decided 
to construct water-works and sewer exten- 
sions, to include filtration plant, improve- 
ments on dam, construction of two septic 
tanks, ete. Estimated cost, $155,000. Con- 
tracts will be awarded about Jan. 1. H. H. 
Sayre is City Engr. 

LAWTON, OKLA.—KIRBY, MAYFIELD & 
SHAW have been awarded contract for im- 
provements to the water-works at $14,000. 
J. 8. Bayless, of Lawton, is Engr. 

FORT SILL, OKLA.—Bids will be received 
by Capt. David L. Stone, Constructing Q. M., 
U. 8S. A., until Dec, 23, for sinking a tubu- 
lar well at Fort Sill. 


PUEBLO, COLO.—The Canon City, Flor- 
ence & Pueblo Water Co. has been organized 
with a capital of $300,000, to construct an 
i tion system in the Arkansas Valley. 
Articles of incorporation were filed in Den- 
ver on Noy. 24. James H. Blood, Denver, is 
interested. 

NORTH YAKIMA, WASH.—The Rose Land 
Co. has awarded contract for constructing a 
pumping plant near Beverly on the Columbia 
River to Theodore Weisburger, of North 
Yakima, at $24,881. 

SULTAN, WASH.—We are officially ad- 
vised that bids were opened on Dec. 1 
Thomas W. 


ected and new bids are asked until Dec. 
5, original plans tc be greatly modified. ‘E. 
Colburn, Snokornish, Wash., is Engr.-in- 
Charge. 


SPOKANE, WASH.—The ALLIS-CHALM- 
s., has been award- 
ed contract by city for furnishing three 7,- 
500,000-gallon multi-stage centrifugal pumps 
and three induction pumps, switchboard and 
connection at $33,904. 


SAN JACINTO, CAL.—L. 0. Pierce of San 


Jacinto, will erect a pumping plant on his 
property near here. 
SAN FERNANDO, CAL.—The Valley Homes 


Co., organized by Los Angeles, Cal., 

men, has purchased 1,100 acres in San Fer- 

nando, for farming and town purposes, which 
be irrigated and divided in small sec- 


will 
jon. L. A. Thompson, E. J. ae anne 
Patterson, of Los Angeles, are among 


ee eee CAL.—The City 
yg 
poses will be installed. 
gil A Otte 
ordering the construction of pumping station 


! 
Hl 
e 


PHOENIX, ARIZ.—The Secretary of the 
Interior Department has awarded contracts 
on Salt River project, Arizona, as follows: 
Nine induction motors at $4,428, to GEN- 
ERAL ELECTRIC CO., Schenectady, N. Y.; 
nine transformers, at $6,110, to ALLIS- 
CHALMERS CO., Milwaukee, Wis.; switch- 
boards, switches, instruments, and auxil- 
liary apparatus for nine induction motors, at 
$2.322, t© WESTINGHOUSE CoO., Pittsburg 

PARK CITY, UTAH.—Bids will be received 
about Dec. 10 by the Water Commision, H. 
W. Deighton, Chn., for constructing water- 
works from plans of Chas. P. Brooks, 228 
Dooly Blk., Salt Lake City. 

SALT LAKE CITY, UTAH.—The only bid 
received by the Board Public Works for in- 
Stalling a reinforced-concrete diverting weir 
in Pariley’s Creek at Twelfth South St., has 
been submitted by McKay & Reed at $6,743. 
The bid was rejected as excessive. 


SEWERAGE, 


ROCKLAND, ME.—The city will probably 
construct a trunk line sewer during 1910. 
Estimated cost $100,000. 

PROVIDENCE, R. I.—Bids are asked until 
2 p. m., Dee. 21, by the Board of Contract 
and Supply for furnishing and delivering to 
the Department of Public Works in the city 
yard, South Providence, the following sewer 
materials: 6,000 ft. of 12-in. straight pipes; 
20,000 ft. of S8-in. straight pipes, 2-ft. 
lengths; 10,000 ft. of 6-in. straight pipes, 2- 
ft. lengths; 200 ft. of 6-in. straight pipes, 
1-ft. lengths; 75 ft. of 12 x 8-in. branch 
pipes; 1,200 ft. of 12 x 6-in. branch pipes; 
100 pieces of 6 x 6 x 6-in. ““V” branch pipes ; 
75 pieces of 8-in. 1-16 bends; 300 pieces of 
6-in. % bends; 25 pieces of 8-in. bevel con- 
nections; 200 pieces of 6-in. bevel connec- 
tions 24 ins. long; 500 6-in. covers. 

ANSONIA, CONN.—The Sewer Commission- 
ers propose to extend the present sewer sys- 
tem. Estimated cost, $75,000. The first work 
will be extension of a 45-in. trunk line of 
about 1,000 ft. below the water level of the 
river. Laterals will then be built and the 
general extension of the system will then be- 
gin. Bids will probably be asked in the early 
spring. Vincent B. Clark, of Ansonia, is 
Engr. 

HARTFORD, CONN.—The City Engineering 
Department is preparing plans for the con- 
struction of the first section of the inter? 
cepting sewer which is to be a part of the 
Plan of protecting the east side from the 
flood nuisance. 

NEW YORK, N. Y.—SMITH & FITZGER- 
ALD have been awarded contract, at $6,190, 
for the reconstruction of outlet sewer and 
appurtenances into Harlem River, between 
134th and 135th Sts., and in Park Ave., be- 
tween 134th and 135th Sts. 

Bids are asked until 11 a. m., Dec. 16, by 
John F. Murray, Pres. Boro. the Bronx, for 
constructing sewers, temporary sewers, sewer 
basins and appurtenances in various streets, 
and for regulating, grading, building ap- 
proaches and placing fences and laying vitri- 
fled pipe in Randall Ave., from Leggett Ave. 
to the Bronx River. 

Bids were received on Nov. 30 for con- 
structing a relief drain in Morris Park Ave. 
from existing drain to a point about 5O ft. 
east of Victor St. to the existing outlet at a 
point 150 ft» west of Taylor St.: W. J. 
Brennan, $17,422; Voorhees & Sullivan, $27,- 
938; Perillo Contracting Co., $17,982; Hag- 
gerty Contracting Co., $20,246; J. J. Huidu- 
ven, 69 Bast 177th St., $17,513; William 
Stelter, $16,642; McDonald & Barry, $17,071: 
Alamo Contracting Co., $17,745; LEAHY 
CONTRACTING CO., 1446 Prospect Ave., 
Pooraad (awarded contract); W. F. Murray, 

NEPTUNE, N. J.—JOHN R. JEFFREY, 
Pearl St., South Elberon, has been awarded 
contract for constructing 74 miles of sewer 
in West Grove by Township Committee, at 
$32,885. There were seven bidders. 


ROSELLE PARK, N. J.—MARTIN & MIL- 
LER, Seneca Falls, and not Martin Miller, 
as incorrectly stated last week, was awarded 
contract for the construction of extensions to 
sewer system, bids opened on Nov. 19. 


MEADVILLE, PA.—TONY CARAVELLA 
has been awarded contract for constructing 
sewers in Clark and Porter Sts. 


PITTSBURG, PA.—Bids are asked until 10 
a. m., Dec. 13, by the City Controller for the 
construction of sewers in various streets. 
Joseph G. Armstrong is Dir. Pub. Wks. 

*WASHINGTON, D. C.—Bids were received 
on Dec. 6 by the Commissioners of the Dis- 
trict of Columbia for the construction of 
sewers in Langdon, D. C. The bidders were: 
BE. G. Gummel; George Hyman, James A. 
Coyle, O. P. Allen, Thomas A. Barry & Co., 
Richmond, Va., Warren F. Brenizer & Co., I. 
H. Pisher, Hward R. Bitting, and United 
Baltimore, 
all of Washington unless otherwise stated. 
BE. G. Gummel was the lowest bidder on 
Sewers D, E, G, H and I, and James A, 
Coyle on Sewers A, B, C and F. 

LOUISVILLE, KY.—Bids were opened by 
the Commissioners of Sewerage, P. L. Ather- 
ton, Chn., on Nov. 26, for construction of 
Jefferson St. sewer, Contract 57. Contract 
has been awarded to BE. A. B & 4 
of Louisville. Estimated cost, about $6,000. 
ye 3 4 —. con = hg eng 2 ec 
rison P. bag is sulting Engr., acon 
, Boston, Mass. 

NEWBURG, OHIO.—Bids are asked by E. 
T. Lawrence, Clk. Bd. Pub. Ser., until noon, 
Dec, 29, for constructing sewer mains in va- 
rious streets. 


ELYRIA, OHIO.—HARRY BAXTER, of 
was awarded contract on Nov, 
by the ty 

a large sewer. The 
the County Infirmary to the Elyria cit; 
system. Estimated cost, about $5,000. 
ee. IND.—Bids for the con- 


the Board of Public Works on Nov. 20 aa tot. 


was 


: 
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lows: Blackford Ave. sewer, Newman Sewer 
Construction Co., $9,194; John L. Newman, 
$9,207. Sewer in alley between Monroe and 
Jackson Aves., from Garvin St. east, Hughes 
& Co., 59 cts. per ft. for 12-in. pipe and 49 
cts. for 10-in. pipe. Sewer between Michigan 
and Virginia Sts., Hughes & Co., 58 cts. for 
10-in. pipe. 

MUSKEGON, MICH.—Bids will be received 
until Jan. 3 by the City Couneil for con- 
structing the uncompleted sewer in District 
No. 7. B. H. Tellman is City Reedr. 

*DETROIT, MICH.—Bids for furnishing 
and erecting machinery for a sewage pump- 
ing Station to be located at the foot of Park 
View Ave. will be received by the Depart- 
ment of Public Works at the office of Jacob 


J. Haarer, Comr., until 10 a. m., Jan. 5 
Proposals shall include two centrifugal 
pumps, capacity 100 cu. ft. per second, one 
centrifugal pump, capacity 30 cu. ft. per 
second; engines, motors, boilers and other 
machinery and apparatus necessary for a 
complete installation. 


EAST ST. LOUIS, ILL.—Bids will be re- 
ceived until Dec. 10 by the Board of Public 
Works for constructing a vitrified pipe sewer 
system in Illinois Ave., requiring 15 to 24-in 
pipe. Estimated cost, $50,000. W. J. Crocker 
is City Engr. 

CHICAGO, ILL.—Bids will be received by 
John J. Hanberg, Comr. Pub. Wks., until 
Dec. 11, for constructing a tile sewer in 
Grove St. and Lafayette Ave. 

SYCAMORE, ILL.—GEORGE A. PETER, 
Sycamore, Ill., has been awarded contract, at 
$5,088, by the city, for constructing 6,656 ft. 
of 8, 10 and 12-in. sewers. Bids were opened 
on Nov. 24. W. M. Hay, Sycamore, is Engr. 

ALTON, ILL.—CHARLES H. DREGEN- 
HARDT, Alton, Ill., has been awarded con- 
tract by the Board of Local Improvements, 
at $18,798, for the construction of about two 
miles of sewers in State and Elm Sts. Bids 
were opened on Nov. 26 

CHICAGO HEIGHTS, ILL.—The Board of 
Local Improvements has instructed A. L. 
Fox, City Engr., to prepare plans and speci- 
fications for ten miles of storm water sewers 
of 15 to @0-in. diameter; also 15 miles of 
sewers, 8 to 24-in. diameter, to be construct- 
ed during 1910 and 1911. 

Bids will be received by the Board of Local 
Improvements until Dec. 14 for the following 
sewer work: 998 ft. of 36-in. and 3,300 ft. 
of 30-in. monolithic concrete sewer; 2,566 ft. 
of 24-in., 2,367 ft. of 18-in. and 6,742 ft. of 
15-in. vitrified tile sewer, with 148 Gatch 
basins and 57 manholes. 

ROCK ISLAND, ILL.—Bids were opened on 
Nov. 22 for the construction of the Sixth 
Ward sewer. The lowest bid was that of the 
People’s Construction Co., of Davenport, 
Iowa, as follows: 11,315 ft. of 10-in. sewer 
pipe, 95 ects.;: 2,085 ft. 12-in., $1.20; 1,120 
ft. 15-in., $1.50; 2,570 ft. 18-in., $1.75; 5.207 
ft. 24-in., $2.50; 885 ft. 36-in., $6.25; 1,075 
ft. 30-in., $4.75; 650 Ys, each $3.50, and 17 
manholes, each $55. Total, $47,583. Other 
bids were: G. F. Lambert, Des Moines, Iowa, 
$55,910; P. F. Trenkenschuh, Rock Island, 
$51,210; Tri-City Construction Co., Daven- 
port, $49.781; Drainage Contracting Co., 
Chicago. Ill, $54,520. Wallace Treichler is 
City Engr. 

DAVENPORT, IOWA.—LLOYD & CO. have 
been awarded contract, at 89 cts. per lin. ft., 
for the construction of the sewer in Bastern 
Ave., between Fulton Ave. and Valley St. 

CLINTON, IOWA.—Bids will be received 
until Dec. 14 by William EB. Hayes, City Clk., 
for constructing a sewer here. 

TOPEKA, KAN.—John P. Rogers, City 
Engr., in his annual report, has recom- 
mended the construction of a 36-in. sewer 
between Kansas Ave. and Jackson St. and 
between Kansas Ave. and Quincy 8t., from 
Tenth Ave. to the Kaw River. 

COLUMBIA, MO.—The City Engineer is 
preparing plans and specifications for the 
construction of about 50,000 ft. of district 
sewers. John S. Bicknell is City Clk. 

MORRILTON, ARK.—The Sewerage Com- 
missioners have had plans and specifications 
prepared for the construction of a sewerage 
system. Estimated cost, $10,000. 

LUBBOCK, TEX.—The city has engaged EB. 
Leon Dalton, Dallas, Tex., as engineer for 
Sanitary sewer extension and water-works, 
Estimated cost, $60,000. 

OKLAHOMA CITY, OKLA.—Bids are asked 
by the city until Dec. 13 for the construction 
of a lateral sewer in Bellemonde, Epworth 
View and Military Park additions; also for 
construction of Military Are. Main storm 
sewer and until Dec. 20 for construction of 
Deep Fork sewage disposal works and septic 
process. Bob Parman is City Clk. 

J. O. SEVERNS, of STOKES & McCREDIBE, 
has been awarded contract for the construc- 
tion of the following sewers: Kate Ave. storm 
sewer system, Kelly and Laird Aves. storm 
sewer system, and east side main sanitary 
sewer system. 

GUTHRIE, OKLA.-—Bids are asked until 5 
p. m., Dec. 16, by A. A. Leer, City Clk., for 
the construction of district sewers in Dis- 
tricts 50 and 54. 


HOLLY, COLO.—DAVIS, WALL & BLAIR, 
Joplin, Mo., have been awarded contract, at 
$18,500, for the construction of a sewer here. 
bf T. Palmer Co are Engrs., Kansas City, 

0. 


SEATTLE, WASH —The Board of Public 
Works has awarded the following contracts 
for street improvement work: 16th Ave. 
N. W. and other streets, sewers, to IDE & 
JONES, at $19,589; 15th Ave. N. B. and 
other streets, sewers, to INTERNATIONAL 
DREDGING CO., at $4,905; West h 8t. 
and other streets, sewers, to V. RAMAGA- 
LIA, at $2,185; Jackson St. and other 
streets, sewers, to T. RYAN, at $37,747.60. 


PORTLAND, ORE.—J. W. Morris, City 
Engr., has prepared plans and specifications 
for a chain of sewers for the Powell St. dis- 
trict. Estimated cost, $18,410. With the 
laterals and secondary sewers already pro- 
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vided for in the Brooklyn district, and the 
Powell St. chain of sewers, the cost of sew- 
ers projected will amount te about $80,000. 

FITCHBURG, CAL.—The PIEDMONT PAV- 
ING CO. has secured contract, it is reported, 
for constructing the sewer system here. Bids 
opened on Nov. 9. 


SAN FRANCISCO, CAL.—The Board of 
City Supervisors has passed ordinances pro- 
viding for the construction of sewers as fol- 
lows: In the Hunter's Point district, esti- 
mated cost, $190,000; in Section B of the 
North Point sewer, $96,000; in Fulton 8&t., 
between 30th and 48th Aves., $65,009; in 
Bist and 32d Aves. and Clement St., $12,000. 
Marsden Manson is City Engr. 

ELY, NEV.—We are officially advised that 
Alfred B. Colwell, City Engr., has been au- 
thorized to retain the services of Alexander 
Potter, Consulting Engr., 116 Liberty st, New 
York, in connection with the design of a 
sewage disposal plant for the city. The plant 
will be constructed in the spring of 1910. 

BLACKFOOT, -IDAHO.—Bids will be re- 
ceived by the Sewer Commission, C. W. Ber- 
ryman, Chn., until Dee. 21, for constructing 
sewer sygtem from the plans of Louis C. 
Kelsey, of Salt Lake City, Utah. Bond issue 
$41,000. 

MONTREAL, QUE.—HENEALUT & HEF- 
FERNAN have received contract, at $25,261, 
for building the last section of the Sher- 
brooke St. sewer. 


STREETS AND ROADS. 
(* denotes that this work is advertised in 
Engineering News.) 


NEW YORK, N. Y.—Bids are asked by the 
Park Board Henry Smith, Pres., until 3 p. 
m., Dee. 16, for completing the grading and 
for laying asphalt block pavement on the 
roadway on the southerly side of the Bronx 
and Pelham Parkway, from White Plains 
road to the bridge over the tracks of*the 
New York, New Haven & Hartford Railroad, 
Boro. of the Bronx. 

Bids are asked until 2 p. m., Dec. 14, by 
John F. Ahearn, Pres. Boro. of Manhattan, 
for paving with asphalt block and sheet as- 
phalt various streets in the Boro. of Man- 
hattan. 

The folowing bids were received on Nov. 
30, by George Cromwell, Pres. Boro. of Rich- 
mond, for regulating and repaving with vit- 
rified brick pavement on a concrete founda- 
tion the gutters of Bement Ave., from Rich- 
mond Terrace to Cary Ave. and other 
streets, together with all work incidental 
thereto: JOSEPH JOHNSON’S SONS 193 
Broadway, West New Brighton, 8. I., $7,129 
(awarded contract) ; Thos. F. Carlin, $7,727; 
Joseph L. Segrette, $7,298; Dominick Bon- 
accil, $7,326; John E. Donovan, $8,068. 

Contracts have been awarded by John F. 
Murray, Pres. of the Boro. of the Bronx, as 
follows on bids received Nov. 30: For re- 
paving with granite blocks or with asphalt 
blocks on a concrete foundation the roadway 
of Park Ave. East, from East 156th St. to 
East 161st St., and setting curb where neces- 
sary, to the ASPHALT CONSTRUCTION CO., 
187th St. and Madison Ave., at $12,038; for 
repaving with old granite blocks on a concrete 
foundation the roadway of East 15ist St., 
from Park Ave. to Courtlandt Ave.; East 
155th St., from Morris to Courtlandt Aves; 
Fast 157th St., from Melrose to Third Aves; 
East 157th St., from Park ‘to Courtlandt 
Aves.; East 159th St., from Courtlandt Ave.: 
East 159th St., from Courtlandt to Third 
Aves. : East 160th St., from Courtlandt to El- 
ton Aves.; East 161st St. from St. Ann’s to 
Cauldwell Aves.: and Melrose Ave., from 
149th to 163d Sts., and setting curb where 
necessary, to the ASPHALT CONSTRUCTION 
CO., $82,131. 

Paving contracts have been awarded by 
John F. Ahrens, Pres. of the Boro. of Man- 
hattan, on bids received on Nov. 22, as fol- 
lows: 

For regulating and repaving with asphalt 
pavement on concrete foundation the road- 
way of Attorney St., from the north side of 
Division St. to the south side of Grand St., 
to SICILIAN ASPHALT PAVING CO., 41 
Park Row, $2,475; for regulating and repav- 
ing with wood block pavement on concrete 
foundation the roadway of Delancey St., from 
112.5 ft. east of Ridge St. to the west side 
of East St., to REPUBLIC CONSTRUCTION 
CO., 18 Broadway, $36,919; the roadway of 
Bedford St., from the north side of Houston 
St. to the south side of Grove St., to RE- 
PUBLIC CONSTRUCTION CO., $12,846; for 
regulating and repaving with asphalt block 
pavement on concrete foundation the roadway 
of West End Ave., from the north side of 
62a St., to the north side of 69th St., to HAR- 
LEM CONTRACTING CO., 2 Rector St., $39,- 
291; for regulating and repaving with gran- 
ite block pavement .on concrete foundation 
the roadway of Chariton St. from the west 
side of Greenwich St. to the east side of West 
St., to WILLIAM J. FITZGERALD, 547 West 
45th St., $6,979; the roadway of Vandam S&t., 
from the east side of Varick St. to the west 
side of Greenwich St., to WILLIAM J. FITZ- 
GERALD, $10,795; the roadway of Pearl St., 
from the north side of New Bowery to the 
south side of Park Row, to WILLIAM J. 
FITZGERALD, $11,019; the roadway of 
Beach St., from the west side of Varick St. to 
the east side of West St., to RAFFERTY 
BROS. 624 West 52d St., $15,355; the road- 
way of Harrison St., from the east side of 
West St. to the west side of Houston St., to 
WILLIAM J. FITZGERALD. $12,933; the 
roadway of Rose St., from the north side of 
Frankfort St..to the south side of Pearl St., 
to WILLIAM J. FITZGERAD, $6,457; the 
roadway on 147th St., from 250 ft. west of 
the west house line of Broadway to the Riv- 
erside Drive wall, to WILLIAM J. FITZGER- 
ALD, $752; for flagging and reflagging west- 
erly sidewalk and flagging and reflagging and 
sodding the easterly sidewalk of St. Nicholas 
Terrace, from 135th St. to the junction with 
Convent Ave., to DENNIS McCARTHY, $3 - 
645; regulating and repaving with sheet as- 
phalt pavement on concrete foundation the 
roadway of Ave. C., from the south side of 
Twelfth St. to the south side of 14th St., to 
SICILIAN ASPHALT PAVING CO., $7.155. 


NEW YORK, N. Y.—See item under Sew- 
erage. 


NEW YORK, N. Y.—Bids are asked by 
Bird 8. Coler, Pres. Boro. of Brooklyn, until 
il a. m., Dee. 22, for regulating, grading 
and paving various streets in Brooklyn. 

TRENTON, N. J.—The Board of Freehold- 
ers bas awarded to the UNITED PAVING 
Co., the contract for resurfacing Chambers 
St., from Hamilton Ave. to Liberty St., with 
warrenite, at a cost of $6,700. 


PITTSBURG, PA.—Bids are asked until 10 
a.m. Dec. 13, by Joseph G. Armstrong, Dir. 
Dept. of Public Works, for grading, curbing 
and paving with repressed vitrified brick, 
Class A, Eldridge Ave., from Nicholson to 
Pocussett St.; Sanford Ave., from Nicholson 
St. to Shady Ave.; paving with stone block, 
Class B, South 33d St., from Harcum’s Al- 
ley to Jane St. 


ASHEVILLE, N. C.—The Board of Alder- 
men have awarded the contract for macadam- 
izing a portion of Spring St., to FRENCH, 
BROAD QUARRY CO., for $7,235. 

The contract for the construction of the 
proposed 30-ft. boulevard through the prop- 
erty of the Kenilworth Land Co., was award- 
ed to B. J. LUTHER & CO. It is hoped 
within a few months to have a fine driveway 
constructed through the property. The es- 
timated cost of the improvement is $10,000. 
The road which begins at a point nearly op- 
posite the Normal and Collegiate Institute 
will be of an easy grade, and circle the hills, 
and wind around into the Swannanoa Road. 
At one place it will be necessary to construct 
a bridge across a ravine. The contracts for the 
bridge timbers bave been awarded to the 
GLEN INGLIS LUMBER CO. and D. W. 
ALLMAN & CO. From the main boulevard 
other roads are planned to be constructed 
to open up the building sites. 


*LENOIR, N. C.—Bids are asked by the 
Lenoir & Blowing Rock Turnpike Co., of 
Lenoir, until 7 p. m., Jan. 5, for grading 
and macadamizing about three miles of road 
near Lenoir, N. C., and macadamizing three 
additional miles to be graded by the com- 
pany. R. L. Gwyn is Secy.-Treas.; C. M. 
Miller, Engr., Salisbury, N. C. 

ST. PETERSBURG. FLA.—Bids are asked 
by W. J. Overman, City Engr., until Dec. 15, 
for 15,000 sq. yds. of brick paving and 2,270 
lin. ft. of granite curb. 

*JACKSONVILE, FLA.—See item under 
Miscellaneous Contracts—Rollers. 

*JACKSONVILLE, FLA.—Bids will be re- 
ceived by the Board of County Commission- 
ers at their office in the Court House, Jack- 
sonville, Fla., until 9.30 a. m., Jan. 5, for 
resurfacing approximately 25 miles of county 
roads in Duval County. Gail L. Barnard, 
Jacksonville, is County Engr. 

JENNINGS, LA.—DE JERSEY & BERN- 
ARD. of Minden, La., cement contractors, 
who have been awarded the contract to build 
seven or eight miles of cement sidewalk and 
eurbing will start work at once. The total 
cost of the work will approximate $30,000. 

MEMPHIS, TENN.—The city will extend 
and pave North Seventh St., from the former 
city limits to the new limit of the annexed 
territory at Maple St. An ordinance carrying 
this provision was passed on final reading in 
the joint session of the Legislative Council 
on Noy. 29. The work will be done under the 
front foot improvement law, aad is estimated 
to cost 912,000. The Council has ordered that 
curbs and gutters be laid on McNeill St. from 
Court Ave. south to Union St 

CINCINNATI, OHIO.—Bids are-asked until 
noon, Dec. 13, by the Board of Park Commis- 
sioners for grading and landscaping Hubbard 
Tract. 

BELLEVILLE ILL. — Contracts were 
awarded as follows on Nov. 23 by Board of 
Local Improvement for about 50,000 sq. yds. 
brick pavement on concrete foundation, 30,- 

lin. ft. curb and about one mile of sewer 
to JOHN CHERRY, of Jacksonville, Ill: 
Highland Addition te District. $30,351; 
D St., $20,565; Oak St., $10,855 and 8d St., 

. ; HOEFFKEN BROS., of Belleville. 
Walnut St. $12,922; REEB BROS., of Belle- 
ville, Douglas Ave., $9,533. 

STREATOR, ILL.—It is proposed to lay 
about 10,786.9 sq. yds. of brick pavement at 
a cost of about $20,044. The date is not yet 
set for receiving of the bids. John B. Patter- 
son, is City Cik.; F. W. Herbert is City Engr. 

CHICAGO HEIGHTS, ILL.—The Board of 
Local Improvement has instructed A. L. Fox, 
City Engr., to prepare plans and specifications 
for brick pavement, on concrete foundation, 
asphalt or tar fill, on Chicago Road, Main 
St. West End Ave, and 19th Place, approxi- 
mete 40,000 sq. yds. to be constructed in 


EAST ST. LOUIS, ILL.—Bids will be re- 
ceived until Dec. 10 by the Board of Public 
Works, for paving with vitrified brick on a 
concrete foundation, Illinois Ave. Cost, 

CHICAGO, ILL.—The surface plan for a 
Michigan Ave. Boulevard link, presented by 
the Michigan Avenue Improvement Associa- 
tion to the Chicago Real Estate Board, was 
formally approved by that body at a meeting 
held Dec. 1, and a resolution was passed di- 
recting that the formal action of the board 
shall be presented to the subcommittee ap- 
pointed by the Mayor recently. The resolu- 
tion recited that by taking the west 50 ft. of 
the property having a west frontage on Mich- 
igan Ave., between Randolph and River Sta., 
it will be possible to construct a boulevard 
having a roadway 75 ft. in width conforming 
exactly to the roadway now established by 
the South Park Commissioners from Jackson 
Boulevard to Twelfth St. 

DUBUQUE, IOWA.—Bids are asked until 8 
p. m., Dec. 10 by Edmund A. Lineman, City 
Recdr., for the completion of the contract 
for the improvement of Bluff St., from Third 
St. to Eighth St. 
aes —— egg Ye — mes. | 

ngr., is preparing plans for the pa ts) 
Dayton Ave. with asphalt from Summit Ave. 
to Avon St. Bids may be advertised for ear- 
ly in the spring. Cost, $25,000. 


advises us ving 
bids to be received until Dec. 15, at oe in 
E News last week, has been re- 
called probably will be republished some 
time in January or February next. A. H. 
Slater is Mayor; C. S. Pugh is City Engr. 

GRAND FORKS, N. DAK.—Bids probably 
will be received in February for about 200,000 
sq. yds. of creosote, Blome bitulithic or Don- 
nellite pavement. Cost, $400,000. Ray E. 
Wickham, City Engr.; W. H. Alexander is 
City Audr. 

ST. JOSEPH, MO.—The following bids have 

received by the Board of Public Works 

for paving with brick a portion of Albemarle 
St.: U. G. RINEHART, $1.35 per . yd. 
(awarded contract); 


+H. N. Rice, $1.37, and 
C. W. Dillingham, $1.67. 


HOUSTON, TEX.—Bids are asked by the 
City Secretary until 4 p. m., Dec. 13, for 
paving the following streets, with vitrified 
brick: Main—Berry to Galveston Sts., Harris- 
burg & San Antonio railway crossing; San 
Jacinto, Leeland to MeGowen Sts.; Travis- 
Dallas to Leeland Sts.; Washington, Brashar 
to Galveston Sts.; Harrisburg and San An- 
tonio, west of right-of-way. H. B. Rice is 
Mayor; T. C. Tarver, Jr., City Engr. 

CLAREMORE, OKLA.—Bids were received 
Nov. 15 for the construction of a brick pave- 
ment from — of J. 8. Worley Co,, of Kan- 
sas City, Mo., and the contract has 
awarded to the NEW STATE PAVING & 
CONSTRUCTION CO. of Tulsa, Okla., $58,- 
355 using pitch filler, (to be completed in 3 
mos.) Totals of other bids, using pitch filler 
are: Davis Construction Co., Muskogee, Okla., 
et Stuckey Construction Co., Muskogee, 

;  MeGuire Stanton, Coffeyville, 


OTTAWA, KAN.—F. A. Marcell, 
that the advertisement ~ 


an., $60, ; G. A. Herman, Chickasha, 
Okla., $66,036; Tulsa bang gtd & Con- 
struction Co., Tulsa, $69,916: Hipple & Mc- 
Spadden, Vinita, Okla., $58,565; Gilkeson & 
Levy, Muskogee, $65,124. 

LAS CRUCES, N. MEX.—Bids are asked 
until 10 a. m., Dec. 13, by the Board of 
Town Trustees for grading and macadamiz- 
ing the following streets: Las Cruces Ave., 
between the west line of Main St. and the 
east line of Mesilla Road; Griggs * m 
the west side of Main St. to the east side of 
Miranda St.; the intersection of Miranda St., 
between the west end of Griggs St. to the 
east end of Organ Ave.; and Organ Ave. be- 
tween the west line of Miranda St. and the 
east line of Mesilla Road. 


PUYALLUP, WASH.—The street paving 
plans of the City Engineer have been accepted 
by the City Council. Work on Pioneer Ave., 
between Walnut and Birch Sts., will cost, 
$44,710 for granatoid, $43,878 for asphalt, and 
$42,338 for bitulithic. The next district, be- 
ginning at Birch St. and going west on Pion- 
eer Ave. to Thompson’s Addition, will cost 
$17,275 for asphalt, $17,982 for granatoid, and 


$16,852 for bitulithic. The Tacoma Ave. im-* 


provement will cost $6,709 for asphalt, $6,929 
for granatoid and $6,457 for bitulithic. 

SEATTLE, WASH.—The Board of Public 
Works of the City of Seattle has awarded the 
following contracts: Wiss North and East 
58th St., to MOUGIN & PRICE. $7,588; Alley 
Block 66, A. A. Denny’s Addition, paving 
brick, to COAST CONCRETE CO., at $2. 127- 
East and West Greenlake Boulevard, etc., 
grading, etc., to HOLT & JAFFERY, $24,378. 

SAN FRANCISCO CAL.—Sol Getz & Sons, 
507 Devisadero St., intend to grade the Prop- 
erty Block 630 in Sunset District, bounded by 
H and I Sts., 48d and 44th Aves., pave the 
surrounding streets, and place the property 
on market. 

STOCKTON, CAL.—Bids are asked until 5 
p. m., Dec. 18, by the City Council for im- 
proving Poplar St., from the west line of 
Union St., to the west line of East St., by 
grading, and macadamizing. R. C, Tumelty 
is City Engr. 

*SALT LAKE CITY, UTAH.—Bids will be 
received at this office of the Board of Public 
eMillan, Chn., until 8 p. m., 


Dec, 24, for the work of grading, curbing and 
pe" First Ave., from J St. to Virginia 

v: Extension No. ; for wor! 
ot , curbing ving Ninth Hast 
St., from South = St. to the City > 
Paving Extension b ; for the of 
construc cement sidewalks in Sidewalk 
gage o. 136. George 0. Chaney is City 

gr. 


TORONTO, ONT.—The cost of widening St. 
Clair Ave., between Yonge and Bathurst Sts., 
is estimated by the Assessment Commissioner 
and C. H. Rust, City Engr., at $170,000. This 
includes land damages and a fill required by 
reason of the low e of the street between 
Bathurst St. and Kendal Ave. If the work is 
done on the local improvement plan there will 

9, ft. assessable frontage on St. 
Clair Ave. at the rate of $12 
a of ten years 1.53 per and 10,220 
ft. of assessable frontage on all the lateral 
streets, at $5.25 per ft., or 67 cts. per ft. for 
ten years. 


MANUFAOTURING PLANTS. 
(* denotes that this work is advertised in 
Engineering 


r ft. or for 


News.) 


FALL RIVER, MASS.—Plans will be pre- 
ared William T. Henry, Bngr., Borden 
lock, th Main S8t., for an addition to 

No. 2 Mill of the Stafford Mills, corner of 

County and Quarry Sts. Power equipment 

will be required. 


der & Snyder 

Co. B m district o . . The 

[as na 200 ttle a de- 
an ca’ Ben § ; 

Dp at and one 


division of the 


ee ese wees 
contracts to other companies, . © clit 


BENJAM F 


Pa to the 
CO., 22 A St., Pawtuck: Site 
buildings include the follow .: °; Te 
main building, 75 x 150 ft.; 1- ory ger 
bleach house, 125 x 158 fi...) “7? ss 
house, 45 x 49 ft.; I-story en: ), bolle 
x 57 ft.; 1-story filter house, cg 8 
the buildings will be brick. w be All 
mill construction. Benjami: New alte 
Garden St., Pawtucket, R. I, pe | 
000. Coat, 
NIANTIC, CONN.—The Nian  yy,, 


Oil & Guano Co. will rebui! 
plant at Giant's Neck destroy 
cently. Plans to that end a 
tion for reference to a meet 
rectors. 

BRIDGEPORT, CONN.—c! ES 
MURDOCK, 839 Chapel St., 4 
Conn., has been awarded by t! ew tn 
New Haven & Hartford R. R PNT, 
tract for building the propos Flee oe 
concrete car barns of the Conn it Ce 
Bridgeport, foundations for wh ave hae 
completed. The building is + + ae 
$150,000. The building is to co ai + oe 
ft. and will be partly two sto: vane 
partly one. — 


TAFTVILLE, CONN.—The Pp } 
of Taftville, manufacturers of « fabric 
will erect a weave shed which he wat 
tically a duplicate of the s: re ne 
building and will be located p) \.) ..°* 
The dimensions will be 200 x 76 With 
cloth shed 100 ft. wide betw. the tes 
structures, 

MIDDLETOWN, CONN.—The gley-y 
Donnell Brick Co., of this city. filed « 
certificate of incorporation. It hs. 4 panne 
stock of $10,000, and it will op: 
manufacturing plant at Smith ‘ross 
The incorporators are E. S. PB v Jy 
McDonnell and Agnes MeDonr all o¢ 








Meriden, 

BUFFALO, N. Y.—The New Y Centra) 
& Hudson River R. R. Co. conten lates i. 
erection of car repair shops at Ei: Buty 


An appropriation of $350,000 for 1@ {g in. 
cluded in the estimate of expend . 
ered by the bond issue recently 
by the Public Service Commis: 
State of New York. 

OSWEGO, N. Y.—G. W. Kittridge. 
Engr. New York Central & Hudson Rj R 
R., Grand Central Station, New Yo 
Preliminary plans for concrete and pri 
shops to be erected at Oswego, to : 

. A power plant will be required. pir 
will be called for about Jan. 1. 

AVIS, PA.—The New York Central & Hy; 
son River R. R. Co. is having plans prepares 
for car repair shops for the Pennsylyanis 
Division at this point to cost $340.00. +. 
machinery equipment for which wil] oo 
$40,000 additional. G. W. Kittridce, Gran: 
Central Station, New York, is Ch. Ener 


CHESTER, PA.—We are officially advise: 
that Ballinger & Perrot. Archs. and Ener 
1211 Arch St.. Philadelphia. have awardes 
contract to WILLIAM PROVOST. JIr.. of 
Chester, Pa., for a manufacturing plant | 











he erected at Marcus Hook, near Chester, for 
Samuel Courtauld & Co., Ltd., of Englani 
The plant will be for the production of arti 
ficial silk, and will be of modern constru- 
tion. The following buildings wil! be erected 


at this time: Main building. 130 » 400 tt 
ane story, with sawtooth skylights, adjacen: 
to which will be an engine house, %4 ¥ 1% 
ft.. and boiler-house, 90 x 65 ft.. both one 
story. There will also be a winding ani 
sorting building, 76 x 131 ft.. five stories in 
height, and two other manufacturing bulli- 
ings, one 64 x 100 ft., one story, and the 
other 43 x 71 ft.. two stories and basement 
Of the above buildings, the 5-story winding 
and sorting building and some portions of 
the smaller buildings, will be of reinforced- 
concrete construction with brick walls, and 
the remainder will be of slow-burning woot 
construction with brick walls. The plans 
for the group of buildings are being # 
arranged that additions may be made in each 
department and it is possible that these ad- 
bo will be made soon. Noted fully last 
wee) 


PHILADELPHIA, PA.—We are officially 
advised that the John B. Stetson Co.. hat 
manufacturers, will in work immediately 
on an addition to its plant at Montgomery 
and Germantown Aves., which will cost 

.000. A permit has been obtained by 
G. R. Kurrie, Engr., 637 North Watts St. 
for an 8-story and basement fireproof builé- 
ing. 50 x 340 ft., and for a rear building, ® 
x 60 ft., at the northeast corner of Mont- 
gomery and Germantown Aves., on ground 
recently purchased by the company. Th 
contract for foundations has been let t 
JAMES D. DORNEY, and for stee! work to 
AMERICAN BRIDGE CO., 50 Church St. 
New York. 


PHILADELPHIA, PA.—Estimates are b- 
ing taken Cramp & Co., Commonwealtd 
Bldg., Philadelphia, on an ice manu/acturins 
plant, 124 x 271 ft. 6 ins., of brick «nd con 
erete, to be built at the southeast corner 0! 
Ninth St. and' Washington Ave., for the 
American Ice Co. 


HARRISBURG, PA.—The Wellkni! Hosier’ 
Co. is contemplating the erection 0! 2 ml! 
stories high, construction wor! to » 

gin in three or four months. The ™'!! pro 
ably will be 200 x 60 ft., built of © oncrete 
iron and brick, and will cost appr: imately 


'’ 


SEWARD, PA.—The Duroth Mfg. ~o., Wi 

rters at Johnstown, Pa., wi’ erect * 

“= for the manufacture of bronz: °astints 
a 


= Pe, Ly company has I ~_ 
amir bene formerly owne 
me Co. John Duroth ‘s Pres 
» a : 


PITTSBURG PA. f the Clark 
Car Prick An Ms 


4 
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. Gen. Mer. of the company, has 
Pres. a, “vat when this will be done ts 
nae It is the plan to construct a 
sost eoanie of constructing 20 cars daily. 


ANT A —The Fulton Foundry & 
ATLA’ Pe. Audubon Ave. and Court- 
Machi -¢ secured a site on Angler Ave., 


lend * rect a building for the pur- 
oe *  . O manafacture of grates, grate 
posxet> mes, Window weights, etc. 

EW -LEANS, LA.—The contract has 

NEW ted by the Fulton Bag & Cotton 
pets, 0: Atlanta, Ga., for the erection of its 
Mills, ©’ “ory here. The main building 
prams. 00 & 120 ft., five stories high. It 
= ; robably $100,000. A 10-story ware- 
will cisco will be erected. The company 
Lo 4 res bags and has plants at At~- 
a Orleans, St. Louis, Dallas and 
New 
“Lovls (LLE, KY¥.—The Jones Bros, & Co. 
and 7 tt & Castleman, pickle and mo- 
ane ic vy nufacturers, have consolidated, and 
wy] be known a8 Jones Bros., Castleman & 
Blaken The new firm will erect an ad- 
ition ing $125,000 to the plant of Jones 
Bros, & (0+, at Eleventh and Magnolia Sts. 
CIN¢ ‘ATI, OHIO.—William § Attlesey, 
19 Vine St., is arranging to build a manu- 
facturir” plant, 90 x 70 ft.. for the Attlesey- 
Dyer Co., at 1215 to 1223 Clay St. Cost, 
$50,000 


D is to be built at Camp Washing- 
ee i he Andrew & Co., Spring Garden 


to »v 

<* mochinists, which has had plans com- 
pleted Martin Fisher, Arch., 2156 Central 
Ave improvement is to be built at the 
southwest corner of Colerain Ave. and Ala- 
hama St. The principal building will be two 
stories, 100 x 40 ft., and adjacent to it will 
be a 1-story power-house, 28 x 

DAYTON. OHIO.—Plans are completed by 


the People’s Ry. Co. and work will be begun 
it once on the erection of a new car-house. 
The building will be located in Edgemont 
and jis dimensions will be 250 x 180 ft. The 
cost of the building is estimated at $125,000. 
George C. Towle is Gen. Mgr., Dayton. 
FILLMORE, IND.—The Foster Switch Co., 
recently incorporated, has ordered plans for 
plant to manufacture switches and switch 
blocks for railway tracks. Andrew F. Foster 
is Pres.; F. G. Hurst and Thomas Sheehan, 
Directors. 

ELKHART, IND.—The Lake Shore & 
Michigan Southern R. R. intends erecting 


additional shops here. Samuel Rockwell, 
Cleveland, Ohio, is Ch. Engr. 
GARY. IND.—The HARDIGAN' CON- 


STRUCTION CO., of Indiana Harbor, has 
secured the contract. at $120,000, for grad- 
ing and excavating for the American Bridge 
Co.’s proposed plant at Gary. 

LA FAYETTE, IND.—Charles Murdock, of 
this city. Viee-Pres.. announces that the Ft. 
Wayne & Wabash Valley Traction Co. will 
build car barns and repair shops here, esti- 
mated to cost $250, Cc. D. Emmons, Ft. 
Wayne, is Gen. Mgr. 

FRANKFORT, IND.—The McDougall Co. 
has been incorporated, capitalized at $100,- 
0. The company proposes to build and 
equip a large manufacturing plant in this 
city. Chas. P. McDougall. James W. Con- 
naty. David F. Ailen, F. S. Coulter and C. 
W. Moores, Dirs. 

BUTLER, IND.—The Trebert Gas Engine 
Co. will build a factory in this city and re- 
move its plant from Rochester, N. Y., it is 
stated. 

NEWCASTLE, IND.—The National Spring 
Co,. of St. John, N. B., has secured a site 
in this city and will build a factory plant 
thereon. Bids will be in order soon. 

KENOSHA, WIS.—The Simmons Mfg. Co., 
manufacturer of iron and brass beds. etc., 
has increased its capital stock from $1.600,- 
000 to $4,000,000 to cover proposed additions 
and improvements in factories here and 
elsewhere. 

BELOIT. WIS.—A factory, costing approx- 
imately $500,000, will be built by the Berlin 
Machine Works next summer, it is stated. 
The plant will be devoted to the manufacture 
of sewing machinery.. The location of the 
Dlant has not been decided upon, but will 
be near Beloit. At least 20 acres of ground 
will be needed for the site so as to take care 
of all present and future needs. The Berlin 
Machine Works is capitalized at $3,000,000. 

MANITOWOC, WIS.—The Schrethart Brew- 
ing Co.. Washington St.. is having plans 
prepared for a malting plant and two ele- 
vators. to be erected tn the spring of 1910. 
Probable cost, $100,000. 
py tgs ig yg eve. wm sent 
8 > West Superior St. a 2-story factory, 
38 x 140 ft., to cost $30,000. 

MINNEAPOLIS, MINN.—The Twin City 
Rapid Transit Co. has acquired property be- 
tween Lake and 29th Sts., and proposes to 
erect there car houses and shops to cost 
about $450.000. L. 8S. Cairns, Minneapolis, 
is Gen. Supt. 

ST. PAUL, MINN.—The American Insulat- 
ing Co. intends to erect a plant here for the 
manufacture of insulating material. Geb- 
hard Rohn is interested. 

, The Chicago “Record-Herald” states .that 

rmour & Co., of Chicago, intend to estab- 
lish a packing plamt, covering several hun- 
dred acres of ground at New Brighton, a few 


miles from St. Paul, and that attorneys for 


the company have filed a deed and a $50,- 
000,000 mortgage on the strip of land with 
W. A. Skag, Register of Deeds of Hennepin 
County 

KANSAS CITY, MO.—We are officially ad- 
visedthat the Kansas City Steel Scraper 
Mfg. Co., Heist Bldg., Kansas City, has been 
formed forthe purpose of taking over and 
enlarging the business of the Slusser-McLean 
Scraper ., of Sidney, Ohio. To this end, 
it has purchased thirty acres of ground at 
Steelton, Kansas City, and will erect a plant. 
This plant is to consist of eleven buildings 
of fireproof construction, having steel frames 
with brick walls, ‘metal skylights and con- 
crete floors. The approximate estimate of the 
cost of buildings and machinery is $750,000 
No date has been set for opening proposals 
for either material or machinery. he daily 
capacity of this plant will be five carloads, 

ides the output of the car shops. R. C. 
Barnett is Consult. Engr.; Edwin M. Miller, 
Pres.; William T. McLean, Vice-Pres.; D. 
B. Wallis, Treas.; Amos Townsend, Secy. 

SWEETWATER, TEX.—Railroad yards, 
shops and round-house will be built at 
Sweetwater by the Atchison, Topeka, & 
Santa Fe Ry. Co. W. B. Storey, Jr., Chi- 
cago, Ill., is Ch. Engr. A sum of $30,000 
will be expended on the work. 

SAN DIEGO, CAL.—The San Diego Elec. 
Ry. Co., Union Bldg., is taking bids for car 
barns to be erected on 15th and Sherman 
Sts. The chief engineer has drawn plans 
for a fireproof structure to be of concrete, 
190 x 270 ft.; capacity, 100 cars, to enter 
on 15 tracks. The entire track area will be 
over a pit five ft. deep. The rails are to he 


the vicinity of Montreal, it is stated. But- 
ter dishes, pie plates, clothespins and broom 
handles will be manufactured. 

MONTREAL, QUE.—The Montreal St. Ry. 
Co. is about to begin the construction of 
its proposed shops north of St. Denis St., in 
the northern part of Montreal. The build- 
ings will consist of a genera! electric re- 
pair shop, 200 x 200 ft.; car building shop, 
200 x 200 ft.: machine shop, 200 x 200 ft. ; 
blacksmith shop, 200 x 200 ft.; paint shop, 
200 x 200 ft.; store shed, 100 ~ 100 ft.. and 
an o!] room275 «x 75 ft. The total cost is esti- 
mated at $1,000,000, and the buildings wil! 
be laid out so that they may be extended 
from time to time. H. G. Taylor is Mech 
Supt. 


MISCELLANEOUS CONTRACTS. 


U. S. RECLAMATION SERVICE.—All news 
relative to canal projects, etc., will be found 
under Water Supply—lIrrigation. 


DITCH.—Hartford City, Ind.—Bids will be 
received until Dec. 13, by Wm. Harley, Coun 
ty Surv., for constructing the Quinton and 
Stansburg ditch, Licking Township. 

*DREDGING.—Michigan City, Ind 
are asked until 11 a. m., Jan. 4. 


Bids 
by Maj 
Ss. A 


Thomas H. Rees, Corps Engrs, U. 3 
Chicago, Il1., for dredging the harbor at 
Michigan City. 

PIPE FENCES.—New York, N. Y.—Bids 


are asked by the Park Board until 3 p. m.,. 
Dec. 16, for furnishing and erecting three 
rail pipe fences in Mount Morris Park, Boro 
of Manhattan. Henry Smith is Pres. Park 












DITCHES.—Webdster City, 


Towa.—Bids will 


be received by the County Auditor at Web 


ster City until Dec 


15 for the construction of 


about 27 miles of main ditch and laterals in 
the Big Four Drainage District, situated in 
Hardin, Wright, Hamilton and Franklin 
Counties. 


(Continued on p. 208.) 
CONTRACT PRICES, 


(*denotes that this work is advertised in 
Engineering News.) 


*RESERVOIR.—New York, N Y.—Bids 


were received by the Board of Water Supply 


on Nov. 24, for Contract No. 10, for the con 
struction of the headworks of the Catskill 
Aqueduct, including the structure, for con- 
trolling, regulating and aerating the water 


leaving the Ashokan Reservoir, the principal 
of which are a lower gate-chamber, a screen 


chamber, an 
aqueducts in 
quarters of a mile in length; 
waste-channel, a concrete venturi 


aerator, special 
open cut, 


and standard 
aggregating three 
waste-weirs, a 
meter and 


other appurtenances. The itemized bids were 


as follows: 


(A) Jules Breuchaud, 290 Broad 


way; (B) David Peoples, Betz Bidg., Phila- 


deiphia, Pa.; 


Nov 


‘ontract 60, 
ley dikes of the Ashokan 
as Glenford, 
dikes: 
St.. New York; 
Jules Breuchaud; 
ilton Contracting Co., 
bany, N 


(Cc) G 


W. Rogers, 29 Broadway 
Bids in detail 


were received as fellows on 
24 by the Board of Water Supply. for 
for the construction of the Hur- 
reservoir, known 
Woodstock and West Hurley 
MacArthur Bros. Co., 11 Pine 
(BB) David Peoples; (CC) 
(DD) The Blmore & Ham 
4 Tweddle Bidg., Al 
Y.; (BE) P. J. Carlin Construction 


(AA) 








Board. Co., 16 East 23d St., New York 
of special make, supported by concrete piers 
placed at 8-ft. intervals. The roof will be = 
of concrete, supported by concrete beams, 
one foot wide and 3 ins. deep, with a span Contract 10— (A) (B) (C) 
of 35 ft. 6 ins. A steel water tank of 30.000 50,000 cu. yds. removal of top-sail................. $0 70 $0.50 $1.00 
gallons capacity will be erected on the roof. 260,000 cu. yds. earth excavation............... “TS 68 60 85 
Separated from the barn by a concrete fire 90,000 cu. yds. rock excavation. ..........6.6.ec ce euees 50 8.00 ° 75 
wall will be the offices for the Superintend- 20,000 cu. yds. refilling and embank, in gaps or depres- i ‘ Bi 
ent, Transfer and waiting rooms and lava- i sions in Beaxee Pe Se nce coniawse ee teesesees 60 60 70 
tories. The building will be electrically 165,000 cu. yds. refilling and embanking not included in = z 
lighted. It will have fireproof doors and Items 4 and 6........... jae cenn ee te sseeeneeees 2 ) 85 15 
two systems of automatic sprinklers. Esti- 38,000 cu. yds. surface dressing and grassing.......... 50 _ _ 50 
mated cost, $100,000. B. M. Warner is Gen. 55,000 cu. yds. concrete masonry...............eee0e05 5.80 5.00 4.60 
ae gi Foe pn per g on 10.00 9.00 10.00 
cu. \ o OS Sere 0.00 9.00 0.00 
s ong Sag yng a pagchen Columbia 1,000 cu. yds. rubble masonry and paving in mortar... 2.00 4.00 2.50 
De hat gin Bed pF gre a —_ pgm 5,000 cu. yds. dry rubble masonry and paving..... 2.00 2.00 2 50 
Touuty Paomong te ally oe A ‘Neue, Guestanes R.. <. yds. brick macenry DP edwh SUNGiNS Os 6 e50%se 15.00 15.00 12.00 
from the ‘Rancho ot Medanos.” The tract shO0 bia Forint cng DER sees .. 2 e 
Gee tecer ant has ° ban type ee 50 tons c.-i. pipe and special pipe castings.......... 50.00 100.00 75.00 
oy York Slow h Th “ a euctt a 260 tons semi-steel castings.... ..........0.eseeees 85.00 100.00 150.00 
poe ah on Bh. . “the p Rone soe a te Pos 800,609 ie. oor for votatereing conerste. was eneee ce. . O4 04 04 
commence immediately, the piles required 10:000 Ibs. Seeaee diretion ~ r ee a ¥ es Vc omsiuedue ys oo » 
pee | “4 yoy Rail ee ae the site 2 small sluice-gates and gate-valves.............. 100.00 100.00 40.00 
s afforded by a spur track. Surveyors are 1 venturi meter fittings. .............0..ceee0s-s+ 8,000.00 6,000.00 8,750.00 
pos oll, ap gle yg gavin Siow 1,200,000 Ihe. cartes for and setting metal-work furnished 
° i et SP cr he cb cnet Bele ch se Swe eAéb 0 66 e4 éa'e to 6 1 04 02 
will be steel framed. The Columbia Steel te I Cc auncecciscccacvac 01 On > 
Co. recently was incorporated for $500,000 in 1,000 cu. yds. crushed stone and gravel............... 1.2% 2 50 2:00 
Nevada by C. A. Hooper, C. M. Gunn, C. S 8,000 lin. ft. vitrified pipe 10 ins. or less in diameter. . i) Ris a5 
ow: $s ag yoo gp eng om 1,000 lin. £ — pipe larger than 10 ins. and not 
- . exceeding TG. Tey GURMONER. ccc cic tisescces 1.25 1.50 90 
over the works and good will of the Colum- M. ft. B. M. timber and lumber................ 50.00 50.00 70.00 
bia Steel Co., of Portland, Ore., and will esting 8 portions of aqueduct, per portion................ 500.00 700.00 900.00 
ae plant of that concern to Black 1,000 lin. ft. of excavation, testing portions of aque- 
a . duct exceeding 200 ft. in length................. 200 2.00 4.00 
a ogg bt nt Boe BRY- SE eM WE wo doncdhe sdaedddhed side oc asecddee’ 1,000.00 4,000.00 5,000.00 
ANT, Delta Bidg., Los Angeles, Cal., has . hw seledahes na 
been awarded contract to construct a factory TOCA 2 oon e ence ees cn cnnseecseccscceessverercosecencsececcesee $1,146,000 $1,237,150 $).242:770 
building at Long Beach, Cal., for the Los Bond required, $280,000. Time, 60 months. 
‘Contract 60—-— —— itst—~t*é (AA) (BB) (CC) (DD) (EE) 
81 acres clearing and stripping......... bc CUbs CeRe bE ehebe sp obanetetdrccccesuccaad $700.00 1,000.00 $1,000.00 $1,000.00 $1,500.00 
es cu. Ling ng SER: 2 + + 1.40 ae) 5 He) 40 
x a. en er PPPS choc sd hha wbdece Gee e 60s cen sbbeasadutdtebenewcnccegec 3.00 4.0 Ris) 2.25 1.90 
900,000 cu. yds. refilling and embanking 0 50 62 @2 .70 
50,000 cu. yds. surface dressing and grassing iO 13 0 NO 40 
30,000 cu. yds. dry rubble masonry and paving......... cnn 6040s badaSadgave’ cxcnve’ 2.00 8.00 2.50 2. 5.00 
100 cu. yds. rubble masonry and paving im mortar..... 2.2... 2... c cee cece cece ues 3.00 4.50 4.00 4.59 4.00 
ay cu oe pag MASONTY......--4++ Ried aad O08 a0 hed pik ac i bie ohee'* o-eddika nike oan 4.75 5.10 5.00 4.7% 4.00 
5 cu, we BOE. cc cece cere eter eee e seer ere ee seer ee eee ee seeeeetetnusuveuvbuce 8.00 NO 10 a) w 
60.000 bbis. Portland cement....... Cutt D EG Biel 2 BS oon anders 60 bine tinb-oie kikenst as, ca'e 1.40 1.65 1.40 1.40 145 
2,500 cu. yds. crushed stone and gravel. .........cceeceececesensereseetcccccssveuce 1.25 2.00 1.25 1.25 1.80 
500 lin. ft. drilling small holes in rock or MaSOMTy......... 6... ccc ee ccc ccc weces 70 1.00 10 ‘5 200 
6,000 Ibs. miscellaneous cast iron, wrought fron and steel.............. ccc aee 10 .09 08 oR 10 
Te Ve. TE. VURTUOE INR boone gatwe cei dtceecccecsceccceccsess Ene wateh-wnke wnt 5S 15 60 60 1.60 
iy: ie ee, RU EN. DON is 6 hi Ro cc act dpewccn cece tucuse 0d606.00sscceedes 60.00 50.00 50.00 50.00 40.00 
OE ick ce nk sce cei ecdiahs ss cbtcate Abieecbaees dude bt kakadsenetonkbcns Stikats chen Geubie $97,275 $1,029,240 $1,055,125 $1,074,355 $1,187.000 
Bond required: $250,000. Time: 24 to 36 months. % : $ : 





Angeles Switch & Signal Co. It is to be built 
on — Road. Cost, $14,000. Noted last 
week. 


BUREKA, CAL.—C. A. Hooper, of the 
Hooper Lumber Co., Eureka, Cal., will erect 
a lumber and shingle mill south of Eureka. 
It will have a capacity of 8,000,000 ft. -of 
lumber. He is applying for a franchise to 
build a street railway on F St. to connect 
with the Excelsior Co.’s wharf. If the fran- 
chise is granted, he intends to erect an elec- 
tric power plant. He will install a modern 
sawmill on his lumber plant, the machinery 
to be run by electricity. 


TONOPAH, NEV.—The station and shops 
of the Tonopah & Goldfield R. R. Co. at 
Bonanza, Nev.. which were destroyed by fire 
recently. will be rebuilt. A round-house and 
repair shops will be added. 

MONTREAI.. QUE.—The Escanaba Mfg. 
Co. has decided to establish a branch plant 
in Canada. The factory will be located in 


ADDITIONS TO DREDGE.—Portland. Ore. 
—Bids are asked bv Capt. Arthur Williams. 
Corps Engrs.. U. S. A., Portland, until 11 
a. ™.. . 22. for making alterations in and 
additions to U. S. dredge “Chinook.” 

GRASS SOD.—New York, N. Y.—Bids are 
asked by the Park Board until 3 p. m.. Der. 
16, for furnishing and delivering 107.900 
sa. ft. of grass sod on the Broadwav picts, 
Rora. of Manhattan. Henry Smith is Pres. 
Park Bd. 

NAVAL SUPPLIUS.—Washington, D. C.— 
Bids are asked bv the Bureau of Supplies and 
Accounts, Navy Dept.. until Dec. 14, for sup- 
viies as follows: Mare Island. Cal.. or 
Brooklyn, N. Y.—Schedule 1955. 50 hv4rants: 
Schedule 1958, 680 galvanized iron sheaves, 
20 T-beam trolleys, twelve hydraulic jacks: 
Schedule 1960: twelve pneumatic turbine 
tube cleaners. Mare Islani—Schedule 1959: 








81 
BBebisisccceccecdaseiscss .28 % 35 


“oO © Co - 


-144% 
76° 


97,390 oq. ft, Sconerete sidewalk, 4” thick with %” floating top: 
‘iy Teme OF Ganon cvenals Weatinn eel 150 parts 
a sand to 1 cement: concrete, 1:2:4.............+++ 18 .14 
Tan fh ff" x14", set on 6” thick, 12” wide concrete base; ve 
17,580 “te nerete gutter, 8” x 18” wide; 1” floating coat: « 
came as — mnaeehe wide floatin 
1,828 lin. ft. cast-iron ‘(4 soll cast-iron pipe), set in : 
running under Eman ny pete Br 


‘ age; this price includes cutting hole im curb........... 3S -20 30 


ere 


*This includes excavation 


Total PERO HEHE EE EE EET HE TEETER HE OHH 


$0.12% $0.11*/, $0.12% $0.13 


*CONCRETE SIDEWALKS.—-Paducah, Ky. 
Bids were received on Nov. 23 by the Board 
of Public Works for constructing concrete 
sidewalks, granite curbing, concrete gutters 
concrete driveways, c.-i. drain pipe, etc. 
Work is to he compieted as early in the 
spring of 1919 as weather will permit and 
is to be completed on or before Oct. 1. 1910 
Ttemized hids are as follows: (A) M. H. 
Weikel, Paducah; (B) A. T. MILLER 
J.ynchburg. Va. (awarded contract): (C° 
Rigler Bros., Goldsboro. N. C.: (D) Wilcox 
& Caldwell, Paducah; (©) W. Y. Noble. Pa- 
Aucah: (F) Meacham Contracting Co., Hop- 
kinsville. Ky.; (G) Georee A. Gardner. Pa- 
duceh: (H) George W. Katterjobn, Paducah: 
(1) J. D. MeGee, Augusta, Ga.: (J) Charles L. 
Robertson, Paducah; ‘K) Yancey & Johnson, 
Paducah: (7.) A. C."Butterworth, St. Louis, 


15,000 Ibs. vig lead. 10,000 Ibs. medium fiat Mo., (M) W. M. Leftwich Co.. Nashville, 
steel. Applications for nronosale should des- Tenn : (N) Thomas J. Sale, Enid, Okla.; L. 
ignate the schedules desired by number. A. Washington is City Engr.: 
oOo ® ® (@) mo @® () (K) (L) (M) (N) 
$0.11% $0.12"/so $0.13% $0.12%/y $0.11%/ $0.15 $0.15% 0.1644 $0.12"/\o 30.10% 
18 238 .15 .19% 17 15 22% .22 22% 16% : 144 
.19% B.7 8 81 TH/. 80 90 98% 1.08 81% ROY, 
0 .B0 2 31 -26 BT% 41 24% Al -25% 21% 
35 29 18 23 29% 30 2 .20 5S 27 .20 





$33,954 $31,201 $33,286 $33,816 $33,606 $32,361 $35,602 $32, 


ec ea a Bat mnie id nt 


$33,075 = $39,754 $38,771 $40,724 $31,984 $31,562 
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MISOELLANEOUS OONTRAOTS. 
(Continued from p. 207.) 


LUMBER PILES.—New York, N. Y.—Bids 
are asked until noon, Dec. 16, by the Depart- 
ment of Docks and san Parsee, on Contract No. 
1206, for furnishing all the labor and mate- 
rials required for furnishing and delivering 
lumber and piles. 

LEVES.—Helena, Ark.—Bids were received 
by the Commissioners of Cotton Belt Levee 
District No. 1 on Nov. 24, for construction 
of 100,000 cu. yds. of levee work. Contract 
bas been awarded to ROACH & STANSELL, 
Memphis, Tenn., at 17.8 cts. per cu. yd. 

LEVEE.—Charieston, Mo.—Bids will be re- 
ceived until Dec. 31 (extension of date from 
Nov. 27) by N. B. Kavenaugh, Secy,, ‘eight 

rd, at Charleston, for constructing eigh 
miles of levee in Scott Seung. stort 1 
000 cu. yds. A, J. Wheeler, Engr. Charles- 
ton. Noted on Nov. 18. 

DITCHES,.—Tallulah, La.—Bids were re- 
ceived on Nov, 20 for the construction work 
of the Canal Bayou Drainage District of 
Madison Parish, La. The work includes two 
separate ditches and totals about 300,000 cu. 
yds. W. M! Sherwood bid 12% cts. per cu. 
+ G. P. Blair is Presa. Levee Bd., Tallu- 
an. 


PIER.—New York, N. Y.—Bids are asked 
by the Department of Docks and Ferries until 
neon, Dec. 13, on Contract No. 1202: For fur- 
nishing all the labor and materials required 
for preparing og as age g he new pier at 
the foot of 334 St., Boro. of Brooklyn, to be 
known as the $3" Bt. pier. Allen N. Spooner, 
Comr. 

CANALS.—Tallahassee, Fla.—Bids will be 
received until Dec. 22 by Gov. A. W. Gil 
christ, Chn. of Trustees of International im- 
provement Fund of Florida, Tallahassee, for 
excavating canals in the Everglades Drain- 
age District, requiring the excavation of 300 
lineal miles of canal, 40 to 100 ft. wide, and 
6 to 10 ft. deep. 

STEAMER.—New York, N. Y.—Bids were 
received by John T. Barry, Comr. of Correc- 
tion, on Dec. 2, for furnishing all the labor 
and materials required fur construction and 
completion of a 72-ft. single-screw steamer, 
The contract has been let to WATERS-GIL- 
DERSLEEVE-COLVER CO., New West 
Brighton, at $18,560. 

*ROLLERS.—Jacksenville, Fla.—Bids are 
asked by F. J. Hyde, Chn. of Bd, of County 
Comrs. of Duval unty at the Court House, 
Jacksonville, Fla., until 9.30 a. m., Dec. 24, 
for two 7-ton standard gasoline rollers. Bids 
to be for rollers delivered on the work in 
Duval County. Gail L. Barnard is County 
Engr., Jacksonville, 

DREDGING.—St. Paul, Minn.—Bids will be 
received until Dec. 9 by the Board of County 
Commissioners, St. Paul, for dredging and 
improving Silver Lake, North St. Paul. The 
work Will be divided —y stations and marked 
Bays Nos. 1 2, 3 and 4. Bids on each bay 
are to be submitted separately. Edw. G. 
Krahmer is County Audr. 

DRIP PANS.—New York, N. Y.—Bids were 
received by J. W. Stevenson, Bridge Comr., 
on Nov. 18, for constructing drip pans 
under the Manhattan approach of the Wil- 
liamsburg Bri and the contract has been 
awarded to CHARLES MEADS & CO., 290 
Broadway, at $23,230. A complete list of 
bidders was given on Nov. 25. 

*CHANNEL.—Baltimore, 
received by Ma. R Gretga, Corps 
Engrs., U. 8. on Nov. 30, for dredging 
approximately “60,000 cu. yds. in Chesa- 
peake Bay, York Spit eoctien of channel to 
Baltimore, Md. The only bidder was The 
Maryland Dredging & Contracting Co., Fi- 
delity Bidg., Baltimore, at 23 cts. per cu. yd. 

*DITCH.—Celina, Ohio.—L. L. Marsh, 
County Engr., will let, at public outery, in 
the County Commissioners’ Office, Celina, 
Ohio, at 11 a. m., Dec, 22, the work of con- 
structing the Beaver Ditch. The approxi- 
mate estimate of earth and rock to be re- 
moved from the ditch, 600,000 cu. yds. 
Length of ditch, about 15 miles. J, L. Mor- 
row is County Audr. 

CEMENT.—Providence, R. I.—Bids are 
asked by the Board cf Contract and Supply, 
until 2 p. m., Dec. 21, for all the cement 
needed by the ‘olty for its sewer, water, high- 
way and bridge departments during the sea- 
son of 1910, peach ie Me as Bi my uired upon the 
work, not to exceed 20, of Portland 
cement and 1,500 bbis. of eed cement. 
Henry Fletcher is Mayor and Chn. of Bd. 


LEVEE.—Helena, Ark.—Bids were received 
by the Commissioners of Cotton Belt Levee 
District No, 1, Greenfield Quarles, Secy., on 
Nov. 25 for construction of 100,000 cu. yds. 
of levee work, land side enlargement, four 
and five feet on old bank which is from 13 
to 14 ft.: Roach & Stansell, Memphis, Tenn., 
17.80 cts.; R. L. Leonard, Memphis, 18 cts. ; 
Lawrence’ Bros., Memphis, 19.20 cts.; R. L. 
Chishin, Memphis, 19.90 cts.; W. L. Mosby, 
Memphis, 21.7 cts. Reach & ‘Stansell bid on 
this work Nov 24, for Patrick McCadden, of 
Memphis. John M. Quarles, Helena, is Engr. 


FIRE APPARATUS.—Washington D. C.— 
Bids were received as follows on Dec. 1, by 
the Depot Quartermaster, Washington, for 
furnishing fire apparatus for various posts. 
The names and prices of the lowest bidders 
only are given and — on the pa nin 
items: 34 chemical engines: 

France Fire Engine Co., Bimira, N. Y., 

74.50 each; eleven gasoline engines: Howe 

ngine Co., Indianapolis, $1,220 each; 2 
hook and ladder trucks: Waters Engine 
Works Co., St. Louis, $275 each; 31,380 ft. 
hose: Eureka Fire Hose Co., New York 
per length; one hose wagon and chemical 
engine: Robinson Fire Apparatus Mfg. Co., 
St. Lofus, $1,089. 

JETTY WORK.—Dallas, Tex.—Bids were 
received as follows by Capt. A. E. Waldron, 
Corps Engrs., U. S. A., Dallas, on Nov. 27, 
for jetty work at Sabine Pass, Tex.: (a) 
Transferring 1,800 granite blocks, (b) plac- 
ing 13,000 tons of riprap, (c) placing 12,- 


Md.—Bids were 


5 





000 cu. yds. concrete, (d) total: Peter Bs- 
kold, Biloxi, Page Bs 3g Lester F. 7 roptth 
» (a) $18,000, (b 450, 
S°bon Galveston, ‘Ter’ (a) S8046, Cb) $38, 
., Galv n in a ‘ - 
oot m0, (4) 156; Charles 
Galveston, Tex., (a) $10,800, 
(b) $30,400. ‘) $93,000, (4) $140,200; ny 
Jobn * te Co., Port Arthur, Tex. 
$9,000, (b) $38,350, '(c) $110,000," (4) 487, 


DREDGING AND QUAY het ay —New 
York, N. Y.—Bids are asked oy Cc. Holly- 
day, Ch. of Bureau of Yards and 

egy os ge appr nee Sh c., until 1i 

a m., Jan. or ing and opening 
through Cob Dock and constructing quay 
walls at the Navy Yard, New York. 8 
fications are on file at the office of Engineer- 
ing News, New York. 

DREDGING.—New York, N. Y.—Bids were 
received as follows on Dec. 4 by the Bureau 
of Yards and Docks, Navy rtment, 
Washington, for dredging at the U. 8. Navy 
Yard, New York: Coastwise Dredging ee 
Bank st ae Bidg., Norfolk, Va. 
cts. ; Packard Co., 130 Pearl S8t., 5 Sw 
York, BS. oF 22%/, cts.; The International 
Contracting Co., 17 Battery Pl., New York, 
N. Y., 17.8 cts.; Atlantic Dredgin Po) 15 
Whitehall St., New York, G27 é 
Maritime Dredging Co., 


York, N. Y., 43 cts. P. Sanford Ross, Inc., 
277 ‘Washington 8t., "Jersey City, N. x 29.8 
ets.; Taylor Dredging Co., 21 State St., New 
York, N. Y., 17.9 ets.; J. s. Packard Dred 

ing Co., 81 Market Sq. Providence, R. 4 


St., New 


26.94 cts.; The W. H. Beard D ng Co., 
21 State Bt. New York, N. Y., 7 cts. ; 
Morris & Cumings yo redging Co., State 
St., New York, N 8*/,, cts 

FIRE hae I Shady D. C.—Bids 


were received on Dec. 1 by the Commission- 
ers of the District of Columbia for furnish- 
ing 15,000 ft. of 2%4-in. cotton-covered rub- 
ber-lined hose during the remaining portion 
cf the fiscal year ending June 30, 1910, as 

follows: The C. C. Fire Hose Co., 
ton Junction, Mass., 94.8 cts. per ft.; time, 
60 working days. B. F. Goodrich Co., ‘Akron, 
Ohio, $10.8 Eureka Fire Hose ’Co., 13 
Barclay New York, $15,000; time, 30 
days; alternate if high pressure a is 


Gan- 


| ee Gutta Porcha & Rubber M 
Co. Duane St., New York, Baker h 
$1. io” per ft.; time, six months. National 


Electrical Supply Co., 1330 New York Ave., 
Washington, D. C., for Boston woven hose, 
90 cts. per ft., and for Cambridge bracket 
hose, 90 cts. per ft.; time, 60 days. The 
Fabric Fire Hose Co., Duane Por Church 
St., New York, $15,000. Voorhees oer 
Mfg. Co., 48 Dey St., New York, $13 

The Diamond Rubber Co., 1876 Broadway, 
New York, $11,025. 


BARGE CANAL. —Albany, N. Y.—Bids were 
received by F. C. Stevens, Supt. Public 
Works, on Dec. 1, for five additional Barge 
Canal contracts as follows: Contract No. . 
providing 16 winches for movable dams; Con- 
tract No, for constructing Lock No. 7 at 
Fort Edward; Contract No. for construct- 
ing in the Hudson River Lock No. 2 below 
Mechanicville, together with all appertain- 
ing construction; Contract No. 72, for dredg- 
ing a channel in the Hudson River and per- 
forming work incident thereto from Lock No. 
2 to Lock No. 4, a distance of 4.1 miles; and 
Contract No. 2B, for completing the construc- 
tion of the canal from the Mohawk River at 
Waterford to a point about one-fourth of a 
mile above the head of Lock No. 3. The 
bids were. 

Contract No. 36: Engineer's estimate: 16 
winches, each $4,500, be $72,000; Charles 
Longenecker & Co., 150 Nassau St., New 
York: each $6,625, total $106,000. Lidger- 
wood Mfg. Co., 90 Liberty St., New York, 
each $5,220; total $83,500. J. D. Miller, 39 
Cortlandt St., New York, each $2,800; total 
$44,800. Ellicott Machine Co., Baltimore, 
M4., each $3,781; total $59,696. Contractors 
Plant Mfg. Co., 129 Erie St., Buffalo, each 
$4,895; total $78,820; Brown Hoisti oo 
ery Co., Cleveland, O., each tal 
$69,600. New Jersey Foundry & Machine ¢ Co., 
90 West St., New York, each $3,029; total, 
$49,264. Mead-Morrison Mfg. Co., 149 "Broad- 
way, New York, each $4, i. total, $79,220. 

Contract No. 54: SCO ROTHERS, 
Baldwinsville, N. Y., $250,590 Phan. con- 
tract); Engineer's ‘estimate, $232,908. 

Contract No. 69: I. A. HODGE & Cco., 
INC., Syracuse, N. Y., $240,061 (awarded 
contract); Parker & Beebe, Waterford, N. 
$270,000 ; e- & Interior, Contractii 
Fayetteville, N. Y., $250,697; Arthur ag 00. 
len, 149 Broadway, New "York, 19,939 ; 
Morris Kantrowitz, Albany, N. Y., 291,556: 
Scott Bros., mane bugs Hy 6 634; 


Engineer’s estimate, 675. 

Contract No. 72: SHANLEY-MORRISSEY, 
INC., 527 Fifth Ave., New York, $1,192, 758 
(awarded contract); Sanford ‘Ross, Inc., 


277 Washington St., Jersey City, N. J., $1,- 


neer’s "estimate, 

Contract No. 2B. HOLLER & ; SHEPARD, 
414 Eliwanger & Barry Bidg., Rochester, N. 
¥., $261,668 Pn Bocas 4 contract); Ferguson 
Contrac Co., 37 Wall 8St., New York, 
rin: tt 'Bros., Baldwinsville, See 
280, 101 ; estimate $263,189. 
Frank M. Williams is State Engr. and Sur- 
veyor. Itemized bids will be given next week 
under Contract Prices. 
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SEWER CONSTRUCTION. 


OFFICE OF COMMISSIONERS OF 
SEWERAGE OF LOUISVILLE, KY. 
Incorporated. 

Sealed proposals for the construction of 
Section ““F’ Beargrass Intercepter, Con- 
tract No. 60, will be received at the of- 
fice of the Commissioners of Sewerage, 
605 Equitable Bulliding, Louisville, Ky., 
until 12 o’clock noon, December 3ist, 

1909. 

‘The work consists mainly of the con- 
struction of about 3,188 ft. of reinforced 
concrete sewer, diameters 39’ and 33”, 
including 3,188 feet of earth excavation, 
average cut abvut 21.2 feet, about 750 
cu. yds. of concrete, and about 64,200 
Ibs. of steel. 

Plans and specifications may be seen 
at the office of the Commissioners, and 
at the office of Harrison P. Bddy, Con- 
sulting Engineer, 14 Beacon St., Boston, 
Mass. 

Sealed bids should be endorsed “Pro- 
posal for Section “F” “Beargrass In- 
tercepter,” and addressed to the Com- 
missioners of Sewerage, Equitable Build- 
ing, Louisville, Ky. Each bid must be 
accompanied by a certified check for at 
least seven per cent. (7%) of the total 
amount of the bid, or a “Bidder’s Bond,” 
as described in the form of proposal. 

P. L. ATHERTON, 

a Chairman. 
CHAS, P. WEAVER, Secy. & Treas. 

J. B. F. BREED, Chief Engineer. 








SEWER. 


Joplin, Mo., Dec. 7th, 1909. 

By Order of the Council of the City of 
Joplin, Missouri, at a regular cession 
thereof, on November 9th, 1909, the 
City Clerk, O. E. Lichliter, will receive 
bids for the construction of the West 
Joplin Public Sanitary Sewer, including . 
the “D” Street and Smelter Hill Public 
Sanitary Sewers, in the City of Joplin, 
Missouri, according to the estimate, spec- 
ifications, plans, detail drawings and in- 
structions to bidders, for the construc- 
tion of said sewers, made by the City 
Engineer, J. B. Hodgdon, and now on 
file in the office of the City Clerk, till 
Tuesday, December 28th, 1909, at five 
(5) o'clock P.M. 

Contractors desiring to bid on the 
above work will be furnished with a 
complete set of proposal, specifications, 
maps and profiles and detail drawings, 
with instructions to bidder, on applica- 
tion, by sending with the application a 
Post Office Money Order to the amount 
of Five ($5.00) Dollars, payable to J. B. 
Hodgdon, City Engineer. 

Length of West Joplin Public Sanitary 
Sewer, about 22,000 ft. 

Length of “D’’ Street Public Sanitary 
Sewer, about 1,844 ft. 

Length of Smelter Hill Public Sanitary 
Sewer, about 5,989 ft. 

Approved by the Council December 
7th, 1909. 

GUY. T. HUMES, 
Mayor. 
Attest: 
0. E. Lichliter, City Clerk. 





MACADAM ROADS. 


Lenoir, N. C, 
Sealed proposals for grading and mac- 
adamizing about three miles of road near 


Vol. 62. No, 24, 

SEWER 
OFFICE OF COMMISss! RS OF 
SEWERAGE OF LOUISy!) (5 KY 
Incorporated ; 

Sealed proposals for th tructio 
of a sewer known as th. Street 
Sewer, Contract No. 59, of Yompre 
hensive System of Sewe: fOr the 
City of Louisville, Ky., w: received 
at the office of the Com, ers of 
Sewerage until 12 o'clock ; Decem. 
ber 24th, 1909. 

The work will consist maj buila. 
ing a combination sewer . 1in 
to 33’’ diameter, total length t 3.460 
ft., and from 4 to 17 ft. « and in. 
cluding about 1,300 cu. yds rock ex. 
cavation, 700 cu. yds. of « te ana 
5,709 feet of vitrified pipe fro: to 24” 
diameter, 


Plans and specifications m., 
at the office of the Commiss 
at the office of Harrison P 
sulting Engineer, 14 Beacon & 
Mass. 

Sealed bids should be endo 
posal for Jane St. Sewer,” ani 
to the Commissioners ctf werage. 
Equitable Building, Louisville, EBacn 
bid must be accompanied by 


seen 
rs, and 
Con- 
Boston, 


“Pro- 


lressed 


rtified 
check for at least seven per . (7%) 
of. the total amount of the or a 
“Bidder’s Bond” as described in the form 


of proposal. 
P. L. ATHERTON 
Chairman 
CHAS, P. WEAVER, Secy. & Treas, 
J: B. F. BREED, Chief Engines: 





MECHANICAL FURNACE 
EQUIPMENTS. 


OFFICE BOARD OF PUBLIC WORKS 
Grand Rapids, Mich., Dec. 2, 1909 

Sealed proposals will be received at the 
office of the board until Dec. 16, 1909, at 
8.00 p. m., for furnishing, constructing 
and erecting Mechanical Furnace Equip- 
ments for two Boilers at the Combination 
Pumping and Lighting Plant in the City 
of Grand Rapids, Mich., according to the 
plans and specifications on file at the 
office of the Board. 

Proposals not made in duplicate will be 
rejected. 

The Board reserves the right to reject 
any or all bids. 

Each bidder shall deposit with his pro- 
posal a certified check or certificate of 
deposit payable to the order of Wm. M. 
Gormley, President, in the sum of 5 per 
cent. of his proposal, but not less than 
$50.00, to be forfeited to the City of 
Grand Rapids in case he shall fail to enter 
into contract, in accordance with his pro- 
posal, should his proposal be accepted by 
the Board of Public Works. 

All proposals must be made upon blanks 
that will be furnished upon application at 
the office of the Board. By order of the 
Board. 

WM. M. GORMLEY, President. 

Attest: SAMUEL A. FRESHNEY, 

Secretary and General Manager. 
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vitice rr a the Custodian Manchester, 

N. H. at the discretion of the Supervising 

Architect. JAMES KNOX TAYLOR, Su- 
Architect. 








Lenoir, N. C., and macadamizing three 
additional miles to be graded by the 
company, will be received by the Lenoir 


Situations Open — 





& Blowing Rock Turnpike Company, of 
Lenoir, N. C., until 7 o’clock P. M., 
January 5th, 1910. 

Specifications and blank forms will be 
sent upon application. Plans and pro- 
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age, experience and salary expect: 4 
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York. 24-1t 
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files can be seen at the office of the com- 
pany. Each proposal must be accom- 
panied by a certified check of Five Hun- 


FOR SALE 





dred Dollars made payable to G. L. Bern- 
hardt, President, as evidence of good 
faith upon the part of the bidder. ‘ 
_ The company reserves the right to re- 
ject any or all bids. . 

R. L. GWYN, 

Sec. & Treas, 
Cc. M, MILLER, Engineer, 

Salisbury, N. C. 
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Engineering Practice 
proposition. omplete 


Address “C. B. 24,” pec 


News, New York. 
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